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STATE  OF  COLORADO, 


OFFICE  OF  THE  BOARD  OF  CAPITOL  MANAGERS. 


Denver,  Colorado,  December  I,  J 896. 


His  Excellency, 

ALBERT  W.  McINTIRE, 

Governor  of  Colorado. 

Sir : — We  have  the  honor  to  submit  for 
your  consideration,  and  to  be  laid  before 
the  next  General  Assembly,  the  Seventh 
Biennial  Report  of  the  transactions  of 
the  Board  of  Capitol  Managers. 


Respectfully, 

JOHN  L.  ROUTT, 
OTTO  MEARS, 
CHARLES  J.  HUGHES,  Jr. 
JOB  A.  COOPER, 

Managers. 


BOARD  OF  CAPITOL  MANAGERS. 
ALBERT  W.  McINTIRE, 

Governor  and  Ex-Officio  Qiairman. 

JOHN  L.  ROUTT, 
OTTO  MEARS, 
CHAS.  J.  HUGHES,  Jr. 
JOB  A.  COOPER. 

HERMAN  LUEDERS,  JAMES  MURDOCH, 

Secretary.  Superintendent. 


CONTRACTORS. 


SUPERSTRUCTURE. 

The  Denver  Onyx  and  Marble  Mfg.  Co. 
Crane  Elevator  Co.,  Chicag^o,  III. 

A.  H.  Andrews  &  Co.,  Chicago,  III. 
Donald  Harold,  Pueblo,  Colo. 

Snead  &  Co.  Iron  Works,  Louisville,  Ky. 
Edward  E.  Schachner. 
H.  G.  Simpson. 

M.  J.  Patterson. 

The  George  Tritch  Hardware  Co. 

GROUNDS. 

Mclntyre  &  Church. 

J.  D.  McGilvray  &  Co. 

The  Hughes  &  Keith  Plumbing  and  Chandelier  Co. 
Richardson  &  Callahan. 
Colorado  Paving  Co. 
W.  B.  Johnson. 

J.  A.  Mclntyre. 

The  Mountain  Electric  Co. 
J.  L.  Russell. 

FURNISHING. 

The  Denver  Onyx  and  Marble  Mfg.  Co. 

Conant  Bros.  Furniture  Co.,  Toledo,  Ohio. 

The  Mountain  Electric  Co. 

MAINTENANCE. 

The  J.  J.  Thomas  Coal  Co. 

The  Atlas  Coal  Co. 

The  Mountain  Electric  Co. 


REPORT 

OF  THE 

Board  of  Capitol  Managers 

OF  THE 

STATE  OF  COLORADO. 


Denver,  Colo.,  December  1,  1896. 

To  the  General  Assembly  of  the  State  of  Colorado: 

In  accordance  with  the  provisions  of  an  act  of  the  general 
assembly  of  the  state  of  Colorado,  entitled  "An  act  to  provide 
for  the  erection  and  completion  of  a  state  capitol  building  at 
the  city  of  Denver,  and  creating  a  board  of  management  and 
supervision,"  approved  April  1,  1889,  we  herewith  respectfully 
present  the  following  report  of  our  transactions  for  the  years 
1895  and  1896. 

Superintendent  Peter  Gumrj',  who  had  been  connected  with 
the  erection  of  the  building  since  its  inception,  and  Assistant 
Superintendent  K.  C.  (ireiner,  having  been  killed  by  the  explo- 
sion at  the  Cumry  hotel,  August  18,  1895,  the  Board,  August  30, 
appointed  James  Murdoch,  superintendent,  and  A.  C.  Hunt,  as- 
sistant superintendent. 

November  13,  1895,  the  chairman  informed  the  Board  that 
Benjamin  F.  Crowell  had  resigned  as  manager  and  that  he  had 
appointed  Job  A.  Cooper  to  fill  the  vacancy. 

Outside  of  the  routine  business,  the  following  is  a  synopsis 
of  the  important  business  transacted  by  the  Board. 

CONTRACTS  LET. 

Copies  of  the  contracts  on  file  in  the  oflSce  of  the  Board  of 
Capitol  Managers. 
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SEVENTH  BIENNIAL  UEI'ORT 


BUILDING. 

ELEVATORS. 

Of  the  bids  opened  November  28, 1894,  for  two  passenger  and 
one  freight  elevator,  as  stated  in  the  sixth  biennial  report,  page 
26,  the  Board  awarded  the  contract  to  The  Crane  Elevator  Cora 
panv,  it  being  the  lowest  bidder,  at  fl5,786. 

The  freight  elevator  was  later  omitted  and  $1,250  deducted 
therefor. 

\\  ALL  SKATS.  HOUSE  AND  SENATE. 

( 'hicMuo  <  (niiiuiental  Iron  Com  puny,  iron  work  $2,650.00 

L:iiie  Bridge  and  Iron  Works,  iron  work   2,467.00 

Daniels  &  Fisher,  upholstering   3,353.25 

A.  H.  Andrews  &  Co..  upholstering  and  iron  work   3.325.00 

Contract  awarded  to  A.  II.  Andi'pws  &  Co..  they  being  the  lowest  bid- 
ders, at  $3,325. 

FLOOR  LIGHTS,  BASEMENT  AND  FIRST  FLOOR. 

Lane  Bridge  and  Iron  Works  $6,193.00 

Edward  E.  Schachner   5,980.00 

Contract  awarded  to  Edward  E.  Schachner,  he  being  the  lowest  bid- 
der, at  $5,930. 

ADDITIONAL  GRANITE  STEPS  AND  STONE  FLAGGING. 

.John  D.  McGilvray  &  Co  $3,484.00 

Geddis  &  Seerie   2,750.00 

J.  A.  Mclntyre   3,060.32 

Colorado  Granite  Company   3.185.00 

Donald  Harold   2,709.00 

Geo.  Richardson  and  E.  Callahan   2,865.25 

E.  S.  Barker   3.274.00 

Contract  awarded  to  Donald  Harold,  he  being  the  lowest  bidder,  at 
$2,709. 

TWENTY  IRON  ELECTRIC  LIGHT  POLES. 

Midland  Foundry  and  Machine  Shops  $  700.00 

H.  G.  Simpson   795.00 

Flint  &  Lomax   1,130.00 

Queen  City  Foundry   825.00. 

Colorado  Iron  Works   1,050.00 

Hughes  &  Keith  Pluml)ing  and  Chandelier  Company.  . .  .  829.0(J 

Contract  awarded  to  the  Jlidland  Foundry  and  Machine  Shops,  it 
being  the  lowest  bidder,  which  refused  to  entei-  into  contract  and  forfeited 
their  deposit  check  of  $17.50.  Contract  then  awarded  to  H.  G.  Simpson, 
he  then  being  the  lowest  l)idder.  at  $795. 


BOARD  OF  CArrroL  MANAGERS. 


9 


CONSTRrcm  K  STKIOL  FRAMIO  WORK   FOR  STAIRS  IN  DOME, 
FROM  UASEMEXT  TO  FIRST  FLOOIt. 


Colonuio  Iron  Works  -I.S.DIO.OO 

Bullen  Bridge  Construction  (Jonipnny   3.()90.00 

Edward  E.  Schachnor   3,403.00 

N.  L.  Aulls   3,396.00 

H.  T.  Simpson   3,421.00 

M.  J.  I'atterson   3,247.00 


Contract  awarded  to  M.  J.  Patterson,  he  being  tbe  lowest  bidder,  at 
$3,247. 

BRONZE  WORK  IN  FINISH  OF  BASEMENT  AND  FIRST  FLOOR 
STAIRCASES  AND  GALLERIES  IN  DOME. 

Also  for  balustrades  around  corridors  on  second  and  third  floors. 


IT'S  n 

•i  a  § 


I;  QJ  5  C-" 

.2  K  a,  CO  ^ 

'-'Si  or 

•S  is  3  o  a 

C  c/)  m  be 

w 


M.  J.  Patterson   _  

The  Winslow  Brothers  Co   

The  Yale  &  Towne  Manufacturing  Co.  Sample  i,_ 
The  Yale  &  Towne  Manufacturing  Co.    Sample  2... 

Chicago  Ornamental  Iron  Co  

The  Snead  &  Company  Iron  Works.  Bronze  Oxide. 
The  Snead  &  Company  Iron  Works.  Green  Patina 
F.  P.  Smith  Wire  and  Iron  Works    

Klaber  &  Co.    Bronze  natural  color,  entire  work  

Klaber  &  Co.    Bronze,  colors,  entire  work  

Wm.  H.  Jackson  &  Co.    Entire  work  __  


$  24,680  00 
26,500  00 
32,200  00 
33,000  00 
23,230  00 
18,013  00 
18,373  00 
15,000  00 


$  71,500  00 
77,300  00 
97,000  00 


Contract  awarded  to  The  Snead  &  Co.  Iron  Works,  it  being  the  lowest 
bidder  at,  section  I.,  $18,013;  section  II.,  $15,565-$33,578. 
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BRONZE  BASES  FOR  COIJ'MNS  IN  CORRIDORS. 

F.  P.  Smith  Wire  aud  Iron  Works  $3,594.00 

Wiuslow  Bros.  Company   3.200.00 

American  Bronze  (^ompany   5,700.00 

Snead  &  Co.  Iron  Works   2.744.00 

M.  .7.  Patterson   1.090.00 

Edward  E.  Schachner   2,508.00 

Contract  awarded  to  jM.  .7.  Patterson,  lie  being  the  lowest  bidder,  at 
$1,690. 

CAST  IRON  RAILING  AND  BASE  IN  COLONNADE  FLOOR  OF  DOME. 

F.  P.  Smith  Wire  and  Iron  Works  ?  787.50 

Winslow  Bros.  Company   9.50.00 

American  Bronze  Company   L200.00 

Snead  &  Co.  Iron  Works   1.2,j5.00 

M.  J.  Patterson   1,024.00 

Edward  E.  Schachner   720.00 

Contract  awarded  to  Edward  E.  Schachner.  he  being  the  lowest  bid- 
der, at  $720. 

GRILLE  WORK  FRAMES  AND  GLASS  FOR  OPENINGS  BETWEEN 
HOUSE  AND  CORRIDORS,  ETC. 

F.  P.  Smith  Wire  and  Iron  Works  .$2,14().,50 

Winslow  Bros.  Company   1,550.00 

Snead  &  Co.  Iron  Works   1,535.00 

M.  J.  I'atterson   1,792.00 

Edward  E.  Schachner   1.087.00 

Contract  awarded  to  Snead  &  Co.  Iron  Works,  it  being  the  lowest 

bidder,  at  $1,535. 


GROUNDS. 
GRADING. 

John  Qulnlan  $3,010.00 

J.  F.  Clark   2,999.00 

J.  L.  Northrop   2,852.07 

Ryan  &  Plare   3,620.00 

James  Egan   2,775.00 

E.  C.  Wilson   4,165.92 

Mclntyre  &  Church   2,220.00 

J.  A.  Saner  19%  cents  per  cubic  yard 

Contract  awarded  to  Mclntyre  &  Church,  they  being  the  lowest  bid- 
ders, at  $2,200. 

PIPING  GROUNDS  FOR  IRRIGATION. 

C.  Irving  .$3,161.00 

Lament  &  Mclver   3,329.00 

J.  F.  Van  Daniker   3,252.00 

Hughes  &  Keith  Plumbing  and  Chandelier  Company.  . .  .  2,681.00 
Contract  awarded  to  The  Hughes  «S:  Keith  Plumbing  and  Chandelier 
Company,  it  being  the  lowest  bidder,  at  $2,681. 


BOARD  OF  CAI'ITOL  MANAGERS. 
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SANDSTONE  FLA(J(}ING  AROUND  BUILDING. 


E.  S.  Barker  $1,242.56 

B.  P.  Wkkham   1,504.16 

Geo.  Ricliiinlson  and  E.  Callahan,  wluW   1..S50.00 

Geo.  Kicliardson  and  E.  Callahan,  red   1.7(X).00 

Sites  &  Hueli   1,190.00 

.T.  I).  McC.ilvray  &  Co   1,0(;2.00 

.1.  A.  Mclntyre   1,288.00 

Contract  awarded  to  .7.  D.  McGilvray  &  Co.,  they  bein,g  the  lowest  bid- 
ders, at  .$1,0(;2. 

S  TREET  CURBING  AROUND  GROUNDS. 

Clias.  CoiiiKir,  sandstone,  6  x  18  .$  .79  per  lin.  foot 

E.  S.  Barker,  sandstone,  6  x  18  93  per  lin.  foot 

E.  S.  Barker,  granite,  6  x  18   1.25  per  lin.  foot 

B.  P.  Wickhani,  sandstone,  6  x  18  83  per  lin.  foot 

B.  P.  Wickhani,  sandstone,  5  x  18  75  per  lin.  foot 

B.  P.  Wickham,  granite,  G  x  18   1.50  per  lin.  foot 

Richardson  &  Callahan,  white  sandstone  78  per  lin.  foot 

Richardson  &  Callahan,  red  sfndstone  73  per  lin.  foot 

Sites  &  Buell,  red  s;indstone  90  per  lin.  foot 

.1.  D.  Mc(Jilvray,  red  sandstone   1.10  per  lin.  foot 

J.  D.  McGilvray,  granite   1.50  per  lin.  foot 

.1.  A.  Mclntyre.  red  sandstone,  0  x  18  86  per  lin.  foot 

J.  A.  Mclntyre,  granite,  6  x  18   1.80  per  lin.  foot 

Colorado    I'aving    Company,    red  sandstone. 

G  x  18  79  per  lin.  foot 

Colorado    Paving    Company,    red  sandstone, 

5  X  18  73  per  lin.  foot 

Geddis  &  Seerie,  granite,  6  x  18   1.27  per  lin.  foot 

Buntin.   SliiTer  &   McGannon,  artificial  cnrb 

gntter    1.00  per  lin.  foot 

Contract  awarded  to  Richardson  &  Callahan,  they  being  the  lowest 
bidders,  at  73  cents  per  lineal  foot. 


ASPHALT  PAVING  OF  DRIVES  AND  WALKS.  INCLUDING 

CURBING. 


Colorado  Paving  Company: 

Asphalt  drives,  concrete  base  per  sq.  yd.  $2.25 

Asphalt  walks,  concrete  base  per  sq.  yd.  1.00 

Asphalt  walks,  bitnmiuons  base  per  sq.  yd.  .96 

Sandstone  cnrbing  per  lin.  foot  .02 

F.  O.  Blake  &  Co.: 

Asphalt  drives,  concrete  base  per  sq.  yd.  .$2.35 

Asphalt  M  alks,  concrete  base  per  sq.  yd.  1.85 

Asphalt  drives,  bituminous  liase  per  sq.  yd.  2.40 

Asphalt  walks,  bituminous  base   .persq.  yd.  1.90 

Sandstone  curbing,  3  x  12  per  lin.  foot  .35 
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Contract  awarded  to  Colorado  raviiij;  ('oini)any,  it  being  tlie  lowest 


bidder,  at: 

Asplialt  drives,  concrete  base  per  sq.  yd.  .'?2.25 

Asplialt  \>  alk.'<,  bitnniinous  base  persq.  yd.  .96 

8and.stone  curbing  per  lin.  foot  .02 

MANURE. 

Newlander  &  Koliu  per  cub.  yd.  .85 

B.  A.   Bennett  per  cub.  yd.  .65 

Sampson  Church  per  cub.  yd.  .85 

W.  B.  Johnson  per  cub.  yd  .65 

Colorado  Fertilizer  Company,  artificial,  ii!600  for  30,000  pounds. 
Contract  awarded  to: 

B.  A.  Bennett,  for  400  cubic  yards  $  .65 

W.  B.  Johnson,  for  500  or  1,000  cubic  yards  65 

STONE  STEPS  AND  FOUNDATIONS. 

J.  D.  McGilvray  &  Co  $2,385.3o 

Greenlee  &  Sons   2,015.26 

P.  J.  Wicliham   1,895.00 

E.  S.  Barlcer   2,473.00 

J.  A.  Mclntyre   1,712.00 

Geo.  Richardson  $1.15  per  lin.  foot 


Contract  awarded  to  J.  A.  Mclntyre,  he  being  the  lowest  bidder,  at 
$1,712. 

It  was  the  desire  of  the  Board  to  use  granite,  but  on  account  of  the 
cost  and  the  limit  of  the  appropriation  for  grounds,  this  was  found  to  be 
impossible,  and  the  red  sandstone  was  selected  as  being  the  only  kind 
which  would  endure  the  wear  and  exposure  to  the  weather  to  which  it  is 


subjected. 

ELECTRIC  WIRE  CONDUITS. 

Mountain  Electric  Company  $  955.00 

W.  F.  Stevison   1,075.00 

Russell  &  Officer  Electric  Construction  Company   1,222.89 

Contract  awarded  to  Mountain  Electric  Company,  it  being  the  lowest 
bidder,  at  $955. 

TREES  AND  SHRUBBERY. 

Denver  Nurseries,  Highlands  $1,869.00 

C.  R.  Gallup   737.50 

H.  M.  Chamberlin   1,050.00 

J.  L.  Russell  ■.   381.00 

B.  A.  Bennett- 
Trees  2%  inches,  12  feet  to  15  feet  3  inches;  ash. 

$1.75;  elms   2.25 
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H.  G.  Wolf  &  Co- 
Trees  21/2  inches,  12  feet  to  15  feet;  each   1.00 

Shrubs,  4  to  6  feet;  each   1.00 

Evergreens,  G  to  8  feet;  per  foot   1.00 


Contract  awarded  to  .T.  L.  Russell,  he  being  tlie  lowest  bidder,  at  $381. 


FURNISHING. 

OFFICE  FIXTURES  AND  FURNITURE  FOR  OFFICES  OF  SECRE- 
TARY OF  STATE,  AUDITOR  OF  STATE.  STATE  TREASURER 


AND  AD.ITTTANT  (iENERAL. 

C.  F.  Webber  «&  Co  .^9,20.5.50 

Brunswick-Balke-Collender  Company   9,055.00 

Grand  Rapids  School  Furniture  Company   7,885.60 

M.  Ohmer,  Sons  &  Co   6,950.00 

M.  Winter  I>umber  Company   5,584.75 

H.  F.  Branimer  Mfg.  Company   6,811.00 

Hallack  &  Howard  I.umber  Company   8,629.00 

Conant  Bros,  Furniture  Company   5,423.37 

Contract  awarded  to  Conant  Bros.  Furniture  Company,  they  being 
the  lowest  bidders,  at  $5,423.37. 

TWENTY  MANHATTAN  ARC  LAMPS. 
The  Mountain  Electric  Company  $690.00 


Being  the  only  bid,  and  upon  investigation  found  reasonable,  the  con- 
tract was  awarded  to  The  Mountain  Electric  Company. 

ONE  HUNDRED  DESKS  AND  CHAIRS  FOR  HOUSE  AND  SENATE. 


Morgan-Chittenden    Furnittire   Company,   chairs,  each, 

$6.25  vo   $  10.40 

A.  H.  Andrews  &  Co.,  100  desks  and  100  chairs   3,047.00 

Brunswick-Balke-Collender  Company,  100  desks   1,900.00 

Brunswick-Balke-Collender  Company,  100  chairs   1,000.00 

The  Winter  Lumber  Company,  100  chairs  and  100  desks  2,375.00 
Silver  State  Mfg.  Company,  100  chairs  and  100  desks..  2,618.00 
Conant  Bros.  Furniture  Company,  100  chairs  and  100 

desks    2,600.00 


Samples  from  The  Winter  Lumber  Company  not  in  accordance  with 
specifications. 

Contract  was  awarded  to  Conant  Bros.  Furniture  Company,  it  being 
the  lowest  bidder,  at  $2,600. 
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MAINTENANCE. 
COAL. 

The  J.  .7.  Thomas  Coal  Company,  screened  northern  nut.  .per ton  $2.25 

The  J.  J.  Thomas  Coal  C^ompany,  Canon  City  pea  per  ton  2.25 

E.  R.  Taggart,  screened  northern  nut  per  ton  2.30 

E.  R.  Tagsart,  Canon  City  pea  per  ton  2.25 

The  Queen  City  Coal  Company,  Industrial  mine, Louisville. per  ton  2.70 

The  Colorado  Fuel  and  Iron  Company,  screened  nut  per  ton  2.65 

The  Colorado  Fuel  and  Iron  Company,  Canon  City  pea. . .  .per  ton  2.20 
Contract  awarded  to  The  .].  .7.  Thomas  Coal  Company,  it  being  the 
lowest  bidder,  for  sci'cened  northern  nut  coal,  at  $2.25  per  ton. 

ELECTRIC  LIGHTINCx  PLANT. 

The  Mountain  Electric  Company,  proposal  No.  1  $9,550.00 

The  Mountain  Electric  Company,  proposal  No.  2   8,700.00 

The  Mountain  lOlectric  Company,  proposal  No.  3   7,900.00 

Chas.  Boettcher   8,346.00 

Chester  D.  Wright   8,880.00 

Geo.  H.  Angell   9,430.00 

Contract  awarded  to  The  ]Mountain  Electric  Company,  it  being  the 
lowest  bidder,  at  $8,700. 

COAL. 

The  J.  J.  Thomas  Coal  Company,  screened  northern  nut.  .per  ton  $2.50 
Colorado  P"'uel  and  Iron  Company,  screened  northern  nut.  .per  ton  2.50 

The  Atlas  Coal  Company,  screened  northern  nut  per  ton  2.22 

Contract  awarded  to  The  Atlas  Coal  Company,  it  being  the  lowest  bid- 
der, at  $2.22  per  ton. 

MARBLE. 

The  work  contracted  for  with  The  Deuver  Onyx  and 
Marble  Manufacturing  Company,  up  to  November  30,  18!)4,  con- 
sisted of  base  plinth  and  tiling  in  governor's  reception  room, 
wainscoting  and  stalls  in  toilet  rooms  and  tiling  first  floor.  The 
two  first  contracts  have  been  completed;  the  last  remains  un- 
finished. 

April  10,  1895,  the  Board  met  to  discuss  the  letting  of  addi- 
tional work. 

Although  the  Board  had  formerly  unanimously  agreed  to  use 
only  Colorado  marble  in  the  interior  finish  of  the  building, 
wherein  marble  would  be  required,  the  act  of  the  tentii  general 
assembly,  approved  March  ?>0,  1895,  now  made  its  use  imperative. 
The  main  question  to  be  considered  in  letting  the  additional  work 
was,  where  to  obtain  sufficient  material  with  the  least  dela^'. 
Notwithstanding  the  Board  had.  during  the  year  1894,  been  as- 
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sured  by  different  owners  of  (juarries,  that  they  would  be  in  a 
position  to  furnish  niarblo,  and  although  the  Board  would  have 
preferred  to  see  different  variet  ies  of  marble  represented,  it  was 
learned  tiiat  not  a  single  quarry  had  been  sufficiently  developed 
to  warrant  the  letting  of  a  contract  for  marble  therefor.  It  was 
therefore  apparent  that  in  order  to  expedite  the  work,  no  otlier 
alternative  remained  than  to  consider  proposals  received  in  1894 
in  response  to  extensive  advertising,  providing  no  legal  points 
prevented  the  letting  of  contracts  thereunder.  At  a  meeting  of 
the  Board,  April  16,  1S95,  all  members  being  present,  Chas. 
J.  Hughes,  Jr.,  to  whom  the  question  had  been  referred,  stated 
that  in  his  opinion  the  bids  submitted  by  The  Denver  Onyx  and 
Marble  Manufacturing  Company  for  Colorado  marble,  opened 
February  1,  1894,  were  in  such  a  position,  not  having  been  there- 
tofore acted  upon,  the  Board  was  free  to  accept  or  reject  them  or 
any  part  thereof. 

In  view  of  this  opinion,  the  Board  agreed  to  take  immediate 
action. 

On  motion  of  John  L.  Routt,  seconded  by  Otto  Mears,  the  fol- 
lowing marble  work  was  awarded  to  The  Denver  Onyx  and  Marble 
Manufacturing  Company  under  its  bid  No.  14,  being  the  lowest 
bid  received  for  Colorado  marble,  opened  February  1,  1894,  the 
Board  reserving  the  right  to  accept  or  reject  any  of  the  remaining 
part  of  said  bid  within  reasonable  time  hereafter,  and  with  the 
privilege  of  selecting  marble,  as  far  as  quality  and  color  was 
concerned,  from  any  quarry  within  the  state  of  Colorado. 


Section      III.    All  marble  tile  floors,  second  story  .$15,294.97 

Section       IV.    All  marble  tile  floors,  third  story,  in- 

chidin.ff  colonnade  floor  in  dome.  ..  .  13,887.00 

Section       VI.    All  marble  wainscoting,  first  floor   23.126.05 

Section     VII.   All  marble  wainscoting,  second  story, 

except  in  house  of  representatives. 

senate  chamber  and  supreme  coiirt 

room   17,005.24 

Section       IX.    Marble    wainscoting    supreme  com-t 

room    1,425.41 

Section     XV.    Marble   work   in  niches  and  window 

sills    4.978.00 

Section  XVII.    Marble  jambs  and  plinth  blocks   1,7G8..36 

Total   !j;77.485.03 

The  motion  was  unanimously  carried. 


At  the  same  meeting,  the  Board  further  resolved  that  the 
contractor,  previous  to  signing  contract  and  bond,  should  fur- 
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nish  samples  of  the  material  to  be  used  in  the  above  work,  sub- 
ject to  the  approval  of  the  Board,  and  that  the  penalty  of  the 
bond  should  be  |30,000. 

When  this  work  was  let,  the  contractor  had  not  succeeded  in 
finding  suitable  marble  for  floor  tilin",  l)ut  after  several  months 
delay  arranged  to  use  the  material  of  the  ('olorado  Producers 
quarries  in  Gunnison  county,  located  at  an  altitude  of  about 
9,500  feet  above  the  level  of  the  sea.  Aup^ust  16.  samples  were 
submitted  and  approved  and  contract  and  bond  signed. 

The  original  specifications  of  tiling  first,  second  and  third 
floors,  called  for  twelve-inch  square  white  tiles,  with  tiiree-inch 
square  black  dots,  which  have  been  changed  to  eight-inch  by  six- 
teen-inch  ])lain  ashlar  tiles,  with  black  dots,  to  be  used  as  a 
border,  thus  reducing  the  cost  f3,944.15.  in  accordance  with  the 
power  of  the  Board  under  the  contract. 

This  change  was  made  to  secure  improvement  in  appearance 
and  adaptability  for  the  required  positions,  and,  likewise,  to  se- 
cure a  surface  which  will  wear  uniformly,  instead  of  having 
two  kinds  of  marbles  of  different  degrees  of  hardness,  as  the 
original  design  contemplated. 

Another  change  adopted  was  in  the  design  for  wainscoting 
the  first  and  second  floors,  froui  three  feet  nine  inches  high  dado, 
with  panels,  to  dado  five  feet  high  of  plain  marble,  with  base 
plinth  and  cap  moulding,  without  additional  cost,  although  more 
marble  was  required.  Also  changing  iron  dado  on  columns  of 
corridors  second  and  third  floor,  to  marble  dado,  to  be  paid  for 
at  schedule  late  for  wainscoting  second  floor,  it  having  been 
considered  advisable  to  remove  the  iron  bases  and  substitute 
marble  for  this  purpose,  as  being  more  suitable  in  conjunction 
with  the  bronze  work  for  architectural  effect.  All  of  which 
contributes  much  to  the  improvement  in  appearance. 

February  11,  1896,  the  Board  entered  into  contract  with  The 
Denver  Onyx  and  Marble  Manufacturing  Company  for  wains- 
coting house  and  senate. 

As  to  the  delay  in  completing  the  tiling  of  floors,  the  Board 
knows  from  investigation  that  the  contractor  encountered  many 
obstacles,  i)reventing  it  from  executing  tlie  work  with  greater 
expedition,  since  taking  possession  of  the  quarry  July  20,  1895. 
For  the  purpose  of  investigating  the  progress  made  in  procuring 
marble  for  tiling  and  the  quality  of  that  already  secured,  the 
Board  instructed  Mr.  Mears,  member  of  the  Board,  and  Superin- 
tendent Murdoch,  to  visit  the  (luarry  and  report  the  result  of 
their  investigations.   They  reported  as  follows: 
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"After  examining  and  ascertaining  what  progress  was  being 
made  in  n'gard  io  j)io(  uring  niaterinl,  we  find  tliat  three  months 
have  been  spent  in  building  foui-  miles  of  wagon  i-oad  to  the 
quarry,  with  considtM-able  amount  of  hard  rock  cutting,  one 
bridge  built  and  a  number  of  others  renewed  or  repaired  and  the 
usual  dilliculties  encountered  in  doing  such  work  in  a  new  dis- 
trict, where  all  material  taken  for  operating  had  to  be  brought 
thirty  miles  from  a  railroad.  The  quarry  being  situated  at  an 
altitude  of  about  9,r)0()  feet,  transportation  was  soon  closed  for 
this  season,  and  nothing  can  be  done  until  the  following  spring." 

Superintendent  ^Nluidoch,  after  a  second  visit  to  the  (juarry 
of  the  company,  during  September  last,  found  that  in  order  to 
save  handling  waste  material  in  blocks,  after  being  quarried,  and 
to  establish  a  permanent  industry  in  Gunnison  county,  where  in- 
dications point  to  the  fact  that  there  is  more  white  marble  than 
in  any  other  county  in  the  [Tnited  States,  the  contractors,  as  soon 
as  the  season  ])ermitted.  commenced  the  erection  of  a  mill  near 
the  quai'ry  in  order  to  saw  the  blocks  and  cut  them  to  the  re- 
quired sizes  foi'  tiling.  But  other  difficulties  again  interfered, 
principally  a  failure  of  water  supply  for  the  motive  power  of  the 
mill,  arising  from  the  unusually  dry  season.  It  therefore  became 
necessary  to  supplement  the  water  power  machinery  with  an 
engine  and  boiler,  but  after  everything  was  ready  for  opera- 
tion, snow  storms  obliged  them  to  shut  down.  He  also  found 
that  there  had  been  quarried  all  the  marble  necessary  to  com- 
plete the  tile  work  under  tlie  present  contract.  Since  the  clos- 
ing of  the  season  the  tiling  on  hand  has  been  shipped  to  Denver 
and  is  now  being  laid  on  the  second  floor  of  the  building. 

Up  to  the  time  the  first  shipment  of  tile  was  made  this  year, 
the  contractor  had  expended  in  labor,  machinery  at  quarry,  mar- 
ble mill  on  Yule  creek  and  the  construction  of  wagon  roads  and 
bridges,  |31,500,  as  shown  by  the  books  of  the  company. 

After  carefully  considering  the  question  of  hastening  the 
O(mipletion  of  the  tile  work  and  the  adoption  of  any  other  method, 
the  Board  has  arrived  at  the  conclusion  that,  in  the  present  un- 
developed condition  of  quarries  containing  white  marble  in 
Colorado,  no  better  arrangement  can  be  made  than  to  leave  the 
matter  in  the  hands  of  the  present  contractors.  The  Board  is 
satisfied  that  the  work  can  and  will  be  completed,  as  the  quarry 
contains  an  unlimited  supply  of  marble  of  good  quality,  and  the 
tiling  now  being  laid  in  the  building  is  evidence  that  there  can 
be  little  further  delay  in  getting  out  the  marble  during  the  next 
season. 
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There  is  no  doubt  that  the  opening  of  these  quarries  for  the 
purpose  of  supplyinp:  the  material  for  tlie  capitol  has  resulted 
in  a  great  benefit  to  the  state  and  will  prove  a  lasting  advertise- 
ment of  its  resources  in  that  respect,  and  the  Board  desires  to 
congratulate  the  people  of  Colorado  upon  the  establishment  and 
positive  success  of  the  marble  industry  in  Colorado. 

INTERIOR  ORNAMENTAL  CAST  IRON,  PLATED  AND  BRONZE 

WORK. 

July  15,  1894,  the  Board  entered  into  contract  with  The 
Lane  Bi'idge  and  Iron  Works,  Chicago,  111.,  for  ornamental  cast 
iron,  plated  and  bronze  work,  consisting  of  cover  plates,  newel 
posts,  top  and  bottom  rails  of  balustrades,  bronze  balusters,  etc., 
amounting  to  |18,2()0.  Up  to  July,  1895,  the  contractors  had 
only  furnished  cast  iron  work  to  the  amount  of  |4,000.  In  the 
meantime,  it  became  evident  that  the  firm  was  unable  to  pro- 
ceed with  or  complete  the  contract,  and  the  Board,  tlierefore, 
November  27,  1895,  canceled  the  same,  notifying  the  contractors 
that  they  would  be  held  liable  for  any  damages  that  might  re- 
sult from  their  failure  to  complete  the  contract. 

Owing  to  numerous  changes  made  since  the  contract  was  let, 
the  Board  instructed  the  superintendent  to  prepare  new  plans, 
details  and  specifications,  and  after  advertising  for  proposals  for 
thirty  daj's  in  Denver,  and  Chicago,  111.,  awarded  the  contract, 
April  9,  1896,  to  Snead  &  Co.  Iron  Works,  Louisville,  Ky.,  at 
133,578,  the  lowest  bid,  as  set  forth  on  page  9  of  this  report. 

Tliis  contract  embraces  the  entire  bronze  finish  of  stair- 
cases in  dome,  from  basement  to  second  floor  and  second-floor 
gallery  balustrades,  also  entire  bronze  work  of  balustrades, 
third-floor  gallery  of  dome  and  balustrades  of  corridors,  second 
and  third  floors. 

The  finish  first  agreed  upon  was  natural  bronze,  consisting 
of  90  per  cent,  copper,  7  i)er  cent,  tin  and  3  per  cent.  zinc.  This 
was  changed  later  to  aluminum  bronze,  composed  of  90  per  cent, 
copper  and  10  per  cent,  aluminum,  for  the  reason  that  aluminum 
bronze  is  of  a  bright  gold  color  and  will  not  tarnish. 

In  consideration  of  the  change  in  the  metal,  the  contractors 
were  allowed  |3,800  additional,  under  the  provisions  of  the  con- 
tract. 

PLASTERING  AND  STUCCO  WORK. 

April  3.  1895.  Cl'as.  M.  McCabe,  contractor,  presented  a  bill 
of  19.174.90  for  additional  material  and  labor  claimed  to  have 
been  furnished  to  complete  the  |)lastering  and  stucco  work,  which 
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the  Board  declined  to  allow,  for  the  reason  that,  as  the  contract 
under  which  this  work  was  done  covered  all  labor  and  material, 
the  Board  had  no  power  or  authority  to  make  any  additional 
allowance  beyond  the  contract  prices. 

The  contract  being  finished  June  5,  1895,  a  balance  of  |122 
remained  due  Mr.  McCabe.  For  this  amount  a  voucher  was  or- 
dered issued,  which  the  contractor,  however,  refused  to  accept 
in  final  settlement  of  his  account,  and  therefore  no  voucher  has 
been  drawn  by  the  auditor. 

ELECTRIC  PLANT. 

The  cost  of  lighting  the  capitol  from  January  1,  1895,  to 
July  1,  1896,  was  ,f4,432.45,  averaging  about  |246  per  month.  To 
this  must  be  added  from  August  1  about  f75  per  month  for 
lighting  grounds. 

The  great  expense  incurred  in  gas  bills  and  those  of  The 
Consolidated  Electric  Light  Company,  led  to  the  consideration 
of  providing  an  electric  light  i)lant  for  the  use  of  tlie  capitol 
building  and  grounds. 

After  taking  the  preliminary  steps  of  preparing  sketches, 
plans  and  specifications,  and  investigating  different  machines 
and  the  legal  right  to  secure  a  plant,  to  be  paid  from  mainten- 
ance appropriation,  at  the  rate  of  |300  per  month,  until  such  pay- 
ments should  reach  the  total  cost,  when  the  plant  would  become 
the  property  of  the  state  for  a  consideration  of  |1,  the  Board, 
November  26,  1895,  instructed  its  secretary  to  advertise  for  fif- 
teen days  through  Denver  papers  for  proposals  for  an  electric 
plant.  In  response  the  Board  received  four  bids  (see  page  14 
of  this  report),  which  were  opened  December  18,  and  after  in- 
vestigating the  merits  and  efticiency  of  the  different  plants  of- 
fered, January  7,  1896,  accepted,  it  being  the  lowest  bid,  the 
proposal  of  The  Mountain  Electric  Company  to  furnish  and  set 
in  place,  complete,  an  electric  lighting  plant  at  a  cost  of  .|8,700. 

The  agreement  entered  into  with  said  company  specifies  that 
payments  shall  be  made  at  the  rate  of  |300  per  month,  the  first 
of  which  to  be  ordered  at  the  first  regular  meeting  of  the  Board 
succeeding  the  date  of  the  beginning  of  the  successful  opera- 
tion of  said  plant,  such  payments  to  continue  for  the  term  of 
twenty-nine  (29)  months  next  succeeding  the  month  of  the  first 
payment,  within  which  time  the  entire  amount  of  f8,700  would 
be  paid.    T"p  to  date  seven  payments  have  been  made. 

The  plant  consists  of  two  direct  connected  units  made  up 
of  12x12  (80-h.  p.)  Armington  &  Sims  horizontal  high-speed  en- 
gines direct  connected  to  50-kilowatt  (66-h.  p.)  Western  Electric 
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multipolar  generators  wound  f(»r  120  volts,  t-ompounded.  The 
sub-base  of  engine  is  extended  to  receive  the  dynamo.  The  en- 
gine shaft  is  connected  with  dynamo  shaft  by  link  and  pin 
coupling.  The  dynamo  is  connected  with  switch  board  by  special 
cables,  laid  in  iron-armored  conduits  under  the  floor.  Tlie  switch 
board  consists  of  three  slabs  of  one-lialf-inch  marble,  the  central 
slab  holding  thirty-six  singlt^  (hrow,  double  ]>ole,  knife  switches, 
which  control  the  various  circuits  in  the  building;  each  of  the 
side  slabs  holding  instruments  belonging  to  each  of  the  machines, 
including  controlling  rheostat,  ammeter,  voltmeter  and  main 
dynamo  switch.  The  piping  connecting  the  two  engines  with 
boilers,  together  with  steam  separator,  steam  trap  and  founda- 
tions for  the  machines,  were  also  Installed  under  the  agreement. 

Tlios.  H.  Smith,  electrical  engineer,  who  made  a  running 
test  of  five  hours  previous  to  final  acceptance  of  the  plant,  re- 
ported the  dynamos  running  smoothly  and  their  electrical  effi- 
ciency excellent,  being  above  93  per  cent,  with  both  one-half  and 
full  loads,  tlie  machines  well  designed  and  perfect  in  detail  and 
construction,  and  that  tliey  conformed  with  and  exceeded  th<' 
specifications. 

Since  the  plant  has  been  in  operation,  the  highest  number  of 
lights  in  circuit,  without  any  strain  on  the  machinery,  was  1,960, 
during  the  Festival  of  Mountain  and  Plain. 

GROUNDS. 

The  work  of  laying  out,  ornamenting  and  beautifying  the 
grounds  has  been  so  far  executed  as  the  Board  was  enabled  to 
do,  with  the  amount  appropriated  for  that  purpose. 

The  grounds,  including  the  building,  embrace  nearly  thir- 
teen acres  and  have  been  graded  and  laid  out  according  to  plans, 
with  asphalt  and  concrete  walks  and  drives  and  curb  stone 
borders,  sandstone  steps  for  terraces  and  gravel  walks  for  out- 
side boi'd(ns;  also  a  walk  of  sandstone  flagging  four  feet  wide, 
carried  around  the  entire  building. 

A  thorough  system  of  underground  iron  and  lead  piping  for 
irrigation,  with  the  necessary  hydrants  and  sewer  pipes  and 
catch-basius  for  collecting  and  carrying  off  the  water. 

Twenty  cast  iron  poles  for  Manhattan  arc  lamps,  with  un- 
derground iron  conduits,  to  an  extent  of  3,200  linear  feet  have 
been  erected  and  connected  with  tlie  electric  ])lant  in  the  sub 
basement  of  the  building. 

The  lawn  was  graded  down  and  made  symmetrical  through- 
out, leveled  and  cleaned  of  stones  and  rubbish,  covered  with  soil 
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SO  f;u-  ;is  i»r;i(  ( icahlc.  t lioioiiplily  well  manured  and  ])lou{;liod. 
sown  widi  <ii  ass  and  I  lie  borders  i»laii1od  with  trcos  and  orna 
moiital  shruhlx'i-y. 

Tlie  walks  have  been  supplied  with  iron  settees,  fifty  in  num- 
ber, and  the  jirass  dnrinj;  the  season  has  made  an  excellent  lawn, 
the  park  aj)parently  beinji'  iiiiich  appreciated  as  a  resort  by 
the  people  of  the  city. 

It  was  intended  to  place  two  fountains  opposite  the  east  and 
west  entrances  in  circles,  planned  and  laid  out  for  that  pur- 
pose. Also  to  erect  a  foundation  for  and  place  in  j)osition  the 
statue  of  "The  Closing  Era,"  presented  by  ladies  of  Denver  to 
adorn  the  grounds  and  for  which  they  selected  a  site  on  the  lawn 
to  the  northwest  of  the  building. 

Likewise  to  lay  a  sidewalk  of  sandstone  or  asphalt  on  the 
boi'der  of  the  four  streets  surrounding  the  grounds,  all  of  which 
had  to  be  abandoned  owing  to  the  fact  that  the  appropriation 
has  been  exhausted. 

The  Colorado  Paving  Company,  who  laid  the  pavement  of 
walks  and  drives,  have  guaranteed  to  maintain  the  work  and 
make  all  necessary  repairs  without  additional  cost  to  the  state, 
for  the  term  of  five  years. 

Mr.  J.  L.  Russell,  who  furnished  trees  and  shrubberj',  is 
held  to  remove  and  replace  with  healthy  trees  and  shrubs  of  the 
same  size  and  variety,  all  such  as  may  decay  or  not  appear  to 
thrive,  within  one  year,  free  of  cost  to  the  state. 

MAINTENANCi:. 

For  the  maintenance  and  support  of  the  capitol  building,  the 
tenth  general  assembly  appropriated  out  of  capitol  building  fund, 
150,000,  for  the  fiscal  year  of  1895,  or  that  part  of  1<S95  not  al- 
ready provided  for,  and  for  the  fiscal  year  1896,  and  assigned  the 
care  and  control  of  the  building  to  the  Board. 

The  expenditure  for  every  item  of  the  appropriation  is  shown 
by  the  secretary's  report. 

There  are  six  janitors,  four  of  which  are  employed  by  the 
Board  to  look  after  the  building,  except  court  rooms  and  library, 
which  are  in  charge  of  the  two  janitors  appointed  by  and  at 
the  pleasure  of  the  courts  (supreme  and  appellate)  respectively. 
The  wages  of  all  are  j)aid  from  maintenance  appropriation. 

All  expenses  for  grounds  have  been  charged  to  this  appro- 
priation during  the  last  six  months,  after  the  contracts  let  had 
been  completed.  In  order  to  perform  the  necessary  labor  on 
grounds  it  required  the  services  of  seven  men  during  the  sum- 
mer months,  which  force  has  been  reduced  to  two  for  the  winter. 
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The  expense  of  water  for  lawn  averaged  fl85  per  uionlh 
from  June  1  to  October  1. 

Coal  for  six  months,  commencing  November  1,  189(5,  has 
been  contracted  for  with  The  Atlas  Coal  Company  (see  page  14 
of  this  report),  at  |2.22  ])er  ton,  delivered. 

E.  E.  MYERS,  LATE  ARCHITECT  OF  THE  CAPITOL. 

Referring  to  C.  W.  Mills'  claim  of  |1,737  against  E.  E.  Myers, 
presented  by  Mr.  Charles  Mills,  as  administrator  of  the  estate 
of  W.  B.  Mills,  deceased,  in  1892  (see  fifth  report,  page  8),  this 
matter  lias  been  finally  settled.  After  the  refusal  of  the  Board 
to  pay  the  claim,  unless  Mr.  Myers  had  shown  a  satisfactory  ad- 
justment of  all  assignments  and  attachments  against  him, 
thereby  relieving  the  state  from  all  further  liability,  the  case  was 
taken  into  court  by  Mr.  Mills,  represented  by  Messrs.  Doud  & 
Fowler,  and  Messrs.  Chas.  J.  Hughes,  Jr.,  and  Tyson  S.  Dines, 
for  the  state,  where  it  has  been  pending  for  several  years.  Final 
judgment  was  rendered  by  Hon.  Calvin  1'.  Butler,  judge  for  the 
second  district,  Arapahoe  county,  in  favor  of  plaintiff,  under 
the  assignment  made  to  W.  B.  Mills  by  E.  E.  Myers,  for  |1,600, 
balance  in  full  due  said  Myers  for  services. 

In  view  of  this  judgment,  Mr.  Mills  agreed  to  give  the  Board 
a  bond  in  the  amount  of  f2,000,  with  sureties  satisfactory  to 
the  Board,  indemnifying  it  against  loss  to  the  extent  of  |1,600, 
on  account  of  a  voucher  to  be  issued  for  that  amount  in  payment 
and  satisfaction  of  the  judgment.  The  Board  accepted  the  prop- 
osition, increasing  amount  of  bond  to  |2,500,  and  after  approving 
same  with  John  W.  Graham,  William  B.  Palmer,  A.  L.  Doud  and 
A.  J.  Fowler,  as  sureties,  instructed  the  secretary,  April  1,  1896, 
to  issue  a  voucher. 

Later  Mr.  Myers  presented  a  claim  for  |2,370  for  a  third  set 
of  plans.  He  was  informed  that  there  was  nothing  due  him  on 
this  or  any  other  account. 

ALTERATIONS  AND  NEW  WORK  DURING  1895  AND  1896. 

The  following  work  on  the  building  and  on  account  of  fur 
nishing  the  same  has  been  completed,  and  changes  effected  in 
accordance  with  senate  resolution,  March  27,  1895,  concurred  in 
by  house,  March  28,  1895,  with  satisfactory  results,  viz.: 

The  removal  of  the  grand  stairways  from  north  and  south 
corridors  in  basement  and  first  floor,  and  in  place  of  them  one 
grand  staircase  substituted  in  dome,  from  basement  to  second 
floor  with  gallery,  the  iron  work  of  which  has  been  erected. 
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111  the  space  formerly  occupied  by  the  staircases  in  cor- 
ridors of  fii-st  flooi*,  floor-lif^hls  liavc  been  pnt  in  to  <ijive  lij^lit 
in  basement. 

A  new  staircase  of  iron  has  been  completed  from  atUc  lloor 
to  colonnade  floor  of  dome.  The  colonnade  rail  erected  and  tloor 
completed.  Also  a  spiral  staircase  from  this  point,  connectinj^ 
with  the  spiral  staircase  to  lantern  of  dome.  A  railing?  has  been 
erected  around  opening  of  dome  under  lantern. 

Considerable  alterations  and  modiiications  have  been  ef- 
fected in  senate  and  house,  the  floor  area  of  the  senate  having 
been  enlarged  from  2,326  superficial  feet  to  3,326  superficial  feet, 
and  that  of  the  house  of  representatives  from  3,276  superficial 
feet  to  4,463  superficial  feet,  an  addition  of  over  one-third  in 
each  case.  The  floor  of  senate  was  raised  and  a  new  entrance 
platform  erected  in  corridor,  with  steps  on  each  side.  The  ante 
rooms  to  house  and  senate  were  separated  from  the  main  por- 
tion of  the  room  by  arcades  of  three  arches,  and  wall  seats  put 
around  the  sides,  covered  with  leather,  and  a  dado  over  them  of 
Colorado  marble,  which  adds  much  to  the  comfort  and  general 
appearance  of  the  rooms,  as  well  as  the  placing  of  electric  lights 
around  the  frieze  in  the  first  and  second  stories. 

The  lower  stories  of  house  and  senate  have  been  painted  and 
decorated  in  an  artistic  manner  and  new  desks  and  chairs  of  a 
more  suitable  type  substituted  for  those  formerly  in  use,  which 
have  been  disposed  of  principally  in  furnishing  the  offices  and 
committee  rooms. 

The  galleries  of  house  and  senate  have  been  wainscoted  four 
feet  high  from  floors  with  paneled  wainscot  of  polished  oak,  thus 
making  these  rooms  entirely  complete  with  the  exception  of  the 
decoration  of  walls  and  ceilings  above  gallery  floor. 

Outside  doors  of  oak  have  been  fitted  up  at  basement  en- 
trances. 

The  offices  of  secretary  of  state,  treasurer,  auditor  and  adju- 
tant general  have  been  sub-divided  with  screen  partitions  of 
polished  oak  with  glass  and  bronze  grilles  and  wainscoted 
around  the  outside  lobbies,  with  bases  of  Colorado  marble,  and 
the  necessary  furniture,  counters,  file  cases,  desks,  chairs,  etc., 
of  polished  oak  of  artistic  design  have  been  supplied,  the  whole 
of  these  offices  being  now  furnished  and  fitted  up  in  the  most 
complete  manner. 

The  vaults  of  most  of  the  offices  have  also  been  fitted  up  with 
temporary  shelving  of  wood,  the  law  library  provided  with  book 
case,  and  the  bureau  of  mines  with  show  cases  and  tables.  Also, 
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shelviugs  and  fittings  in  all  the  other  departments  to  suit  tlieir 
requiroinents.  A  metal  filing  and  record  case  has  been  placed 
in  v;nii(  of  the  execulive  office. 

On  basement  floor  there  have  been  put  in  place  120  super- 
ficial feet  of  twelve-inch  s(iuare  marble  tiling,  with  black  dots, 
in  lavatories  and  144  superficial  feet  of  plain  tiling  in  vaults. 

On  first  floor  ther(»  have  been  placed  1,561  superficial  feet 
of  i)lain  tiling  in  vaults,  and  1,:521»  sui)erficial  feet  diagonal  white 
tiling,  with  black  dots,  in  corridors,  toilet  rooms,  etc. 

On  second  flooi',  337  superficial  feet  of  the  new  marble  tiling, 
8x16.  have  been  put  in  place  in  house  and  senate  platforms  at 
entrances,  and  iMi  superficial  feet  of  twelve-inch  square  tiling 
with  black  dots,  in  toilet  rooms,  etc. 

On  third  floor,  550  su})erficial  feet  of  tiling,  twelve  inches 
square,  with  l)la(  k  dots,  have  been  set  in  place  in  toilet  rooms, 
etc. 

On  first,  second  and  third  floors,  12,368  superficial  feet  of 
marble  have  been  put  in  place  for  wainscoting  and  for  dados 
around  bases  of  iron  columns  in  corridors. 

The  contract' for  wainscoting  in  house  and  senate  has  been 
completed,  and  columns  for  electroliers  at  rostrums,  with 
Beulah,  Colorado,  marble  set  in  place. 

For  the  use  of  the  court  of  appeals  a  new  room  has  been 
provided  b}'  flooring  over  the  opening  in  gallery  of  law  library 
in  third  story,  finishing  it  in  a  suitable  manner. 

A  spacious  room  has  been  finished  and  fitted  up  in  the 
sub-basement  for  the  electric  plant,  plastered  and  finished  with 
concrete  and  cement  floor.  A  concrete  and  cement  floor  has  also 
been  laid  in  dome  in  sub-basement  and  corridors  leading  thereto. 

The  conduits  for  electric  lights  have  been  extended  in  base- 
ment to  connect  with  the  new  plant,  the  connections  of  the  Con- 
solidated Electric  company  with  their  plant  having  been  re- 
moved. 

The  combination  standard  lamp  posts  at  main  entrances  to 
building  have  had  the  gas  lamps  removed  and  electric  arc  lamps 
substituted. 

Additional  granite  steps  and  ])latfornis  on  the  north,  south 
and  west  entrances,  with  sandstone  flag  apj)roaches  to  basement 
entrances  have  been  placed  in  position. 

UNFINISHED  WORK. 
In  addition  to  existing  contracts  for  marble  work,  the  fol- 
lowing contracts  have  been  let,  but  are  not  completed. 
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Interior  ornamental  cast  iron,  plated  and  bronze  work. 
Bronze  bases  for  columns  in  corridors,  second  and  third 
floors. 

Grille  work,  fi-ames  and  glass,  for  house  and  corridors. 
In  addition  to  work  in  progress,  the  following  will  have  to 
be  contracted  in  order  to  complete  the  building: 

Marble  treads  and  risers,  basement  to  second  floor. 
Marble  wainscoting,  basement. 
Marble  tile  floor,  basement. 
Marble  wainscoting,  third  floor. 

Marble  finish,  dome  rotunda,  first  and  second  floors. 
Marble  dados  around  columns,  first  floor. 
Marble  bulletin  boards  in  vestibules. 
Steel  floor,  top  floor  of  dome. 

Bronze  railing,  opening  of  dome,  east  side,  second  story. 
Galvanized  iron  finish  over  beams  under  skylights,  first 
floor. 

Finishing  windows  in  lantern  of  dome  with  plaster  and 
wood-work. 

Revising  the  finish  of  wood  and  plaster  work  to  conform  to 
new  marble  work  on  all  floors. 

Plastering  ceilings  of  galleries  in  dome,  first  floor  and  cor- 
nices. 

Cement  floors  in  boiler  and  store  rooms,  sub-basement,  where 
necessary. 

Bronze  doors  to  main  entrances,  first  floor. 
Bronze  statue  on  dome. 

Interior  decorations  in  house,  senate,  halls  and  corridors. 
Vault  and  library  fixtures. 

The  financial  transactions  of  the  Board  are  shown  in  the  fol- 
lowing report  of  the  secretary. 


Secretary's  Report. 


To  the  Board  of  Capitol  Managers: 

Gentlemen — Herewith  I  present  a  statement  of  the  receipts 
and  disbursements  on  account  of  the  capitol  building  for  the 
fiscal  years  1895  and  1896,  showing  the  financial  transactions 
from  December  1,  1894,  to  November  30,  1896,  inclusive.  Pay- 
ments for  estimates  and  bills  authorized  December  5,  1894,  were 
for  the  month  of  November  of  that  year,  making  twenty-five 
months  embraced  in  this  report. 

All  accounts,  estimates  and  bills  were  duly  allowed  by  the 
Board  and  certified  to  the  State  Auditor,  who  drew  his  warrants 
on  tlie  State  Treasurer  for  the  amount  stated  on  each  voucher 
and  in  favor  of  the  owner  thereof. 

The  total  number  of  vouchers  issued  since  the  organization 
of  the  first  Board  up  to  date  is  as  follows: 

April  4,  1883,  to  November  30,  1894   1,770 

December  1,  1894,  to  November  30,  1896   2,140 

3.910 

The  increase  in  number  of  vouchers  during  the  last  two 
years  is  due  to  the  fact  that  most  of  the  work  in  alterations  and 
completion  of  the  building  has  been  performed  by  day  labor. 
To  this  must  be  added  the  various  items  for  maintenance  and 
support  of  building  and  grounds,  the  care  of  which  was  trans- 
ferred to  the  Board  by  the  tenth  general  assembly. 

Maintenance  appropriation  not  being  available  until  the 
approval  of  the  act,  March  30,  1895,  the  Board  was  compelled  to 
pay  all  accounts  for  maintenance  and  support,  such  as  engineers, 
firemen,  watchmen,  janitor  service,  coal,  water,  tools  and  sup- 
plies for  engine  and  boiler  rooms,  repairing  furniture,  etc.,  from 
December  1,  1894,  up  to  above  date,  amounting  to  |4,709.39,  from 
general  building  account.  This  amount  has  since  been  returned 
to  said  account  from  which  it  was  paid  and  charged  to  Main- 
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tenance  ap])ropria1i<>ii,  in  (oiiforniily  with  the  act  providing  for 
Maiiitcnnncc  for  the  fiscal  year  l.Sihj,  or  that  part  of  1895  not 
already  piovided  for  and  for  the  fiscal  year  1800. 

The  balance  of  |3.161.22  remaining  to  the  credit  of  Main- 
tenance a]»])r()})riation,  Novendter :?(),  18!)(),  has  been  cl  arf>'ed  back 
by  the  Auditor,  as  the  act  making  this  apj)roi)riation  made  it 
unavailable  after  this  date. 

W.  D.  Richardson,  late  contractor  on  the  capitol  building, 
having  failed  to  pay  a  nujnber  of  the  laborers  employed  by  him 
on  this  work,  the  sixth  general  assembly  passed  a  bill  for  the 
relief  of  these  laborers.  apj)ropriatiug  five  thousand  dollars 
(f5,000)  from  the  capitol  building  fund,  the  bill  being  approved 
April  11,  1891.  The  Auditors  of  state  for  the  last  thiee  terms 
have  refused,  for  reasons  unknown,  to  acknowledge  this  appro- 
priation, but  have  charged  the  vouchers  as  drawn  for  the  pay- 
ment of  these  wages,  amounting  to  .|4,417.()2.  to  General  Build- 
ing appropriation. 

As  all  of  the  payments  made  by  this  Board  came  out  of  the 
same  fund,  Capitol  Building  Fund,  the  above  amount  has  been 
charged  to  Building  and  the  ai)propriation  returned. 

For  interest  on  Capitol  Building  Bonds,  there  has  been 
drawn  by  the  Auditor  and  X)aid  by  the  Treasurer,  without  any 
consent  of  this  Board,  .*|i;i3,875,  which  is  to  be  returned  to  the 
fund  from  wliich  drawn,  whenever  sufiicient  collections  are 
made  for  interest  on  Capitol  Bonds  Fund. 

The  amounts  were  drawn  as  follows: 

By  Treasurer  J.  N.  Carlisle,  on  Capitol  Building  Fund.  .$11,250.00 
By  Auditor  L.  B.  Schwanbeck,  on  Capitol  Building  Ap- 
propriation   2,02.5.00 

As  the  last  Legislature  did  not.  as  herebefore,  pass  an  act 
transferring  to  Capitol  Building  Fund  the  collections  of  Public 
Building  Income  Fund  and  Public  Building  Permanent  Fund  for 
the  fiscal  years  1895  and  1896,  there  stands  to  the  credit  of 

The  former  $  506.79 

And  the  latter   995.89 


$1,502.68 

which  should  be  transferred  to  the  above  fund. 

During  the  fiscal  jears  of  1895  and  1896  there  has  been  paid 
for  labor,  not  included  in  contracts  and  propositions,  |09, 152.53, 
drawn  from: 
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Building  ai)i)r<)i)riatiou  $37,971.14 

Mainteuauoe  appropriation   23,502.44 

Furnisliing  appropriation   3,271.68 

Grounds  npproi)riation   4,407.27 

Respectfully, 


HERMAN  LUEDERS, 
Denver,  Colo.,  December  1,  1896.  Secret 
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CR. 

By  appropriations  of  the  Fifth,  Sixth,  Seventh,  Ninth  and 
Tenth  General  Assemblies— 

For  the  year  1885,  Building   

For  the  year  18%,  Building  _  

For  the  year  1887,  Building  _  

For  the  year  1888,  Building     

For  the  year  1889,  Building  

For  the  year  1890,  Building   _   

For  the  years  1893  and  1S94.  Building   

For  the  years  1895  and  1896,  Building  


For  the  year  :88g.  Grounds   

For  the  years  1895  and  1896,  Grounds. 


For  Furnishing       _ 

For  W  D.  Richardson,  Labor  Kelief   

For  the  years  1895  and  1896,  Maintenance.    

DR. 

To  disbursements — 

For  the  years  1885  and  1886     

For  the  years  1887  and  1888.  

For  the  years  1889  and  1890  _  _..  

For  the  years  1891  and  1892     

For  the  years  1893  and  1894  

For  the  years  1895  and  1896    

W.  D.  Richardson.  Labor  Relief  not  allowed  ___ 

Maintenance  balance  (not  available)    

Balance- 
Building     f    116,123  87 

Furnishing     7-352  11 


200,000  00 
200,000  00 
200,000  00 
200,000  00 
500,000  00 
400,000  00 
550,000  00 
200,000  00 


20,000  00 
40,000  00 


47,193  10 
215,504  74 
555.932  83 
807,886  21 

534.475  72 

372,370  20 

5,000  00 

3,161  22 


123.475  98 


$  2  450,000  00 

60,000  00 

100,000  00 
5,000  00 
50,000  00 


$  2,665,000  00 


$  2,665,000  00 
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1894 

Nov.  30 

Appropriation  Balances^™ 

General  building  

W.  D.  Richardson,  Labor  Relief... 
Capitol  grounds  

$     107,389  13 
625  48 
10,291  59 

Furnishing. 

95,701  20 

$     214,007  40 

Building  appropriation. 

$     200,000  00 

Grounds  appropriation. 

40,000  00 
50,000  CO 

Maintenance  appropriation,  1895  and  1896.  . 

290,000  00 

1896 

CONTRA . 

Nov.  30 

Vouchers  issued,  1770-3910  inclusive  .. 

f     372.370  20 

W.  D.  Richardson,  Labor  Relief  not  allowed... 

Maintenance  (balance  not  available).  

General  Building  appropriation  balance.  . 
Furnishing  appropriation  balance  

5,000  00 
3.161  22 
116,123  87 
7.352  II 

$     504,007  40 

$     504,007  40 

The  Auditor's  balance  to  General  Building  Appropriation  will  be  $454.50  more  than  above 
balance,  as  vouchers  for  that  amount  have  not  been  presented  to  him  for  payment. 

ACCOUNT  WITH  TREASURER. 

1896 
Nov.  30 

1895 
Nov.  30 

1896 
Nov.  30 

Balance    

$       27,218  18 
188,204  77 

Taxes  collected,  1895  .   

Taxes  collected,  1896    

1      108,499  38 
79.705  39 

Board  of  Capitol  Managers,  sale  of  old  iron,  etc. 
CONTRA. 

Warrants  redeemed,  1895  and  1896.   

Interest  paid  on  same.    

176  28 

1896 
Nov.  30 

$      183,709  80 
16,748  83 

Balance    

15.140  60 

$     215,599  23 

$     215,599  23 
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1894 

Nov.  30 

1896 
Nov.  30 

372.370  20 

Vouchers  1S95  and  1896,  1770-3910  inclusive.  

CONTRA . 

Warrants  redeemed  1895  and  1896   

$     183,709  80 
460,480  37 

$     644,190  17 

$       644,190  17 

The  Auditor's  balance  will  be  $454.50  less  than  above,  as  warrants  have  not  been  issued 
for  vouchers  2326  and  3492. 

2326    Chas.  M.  McCabe,  who  refuses  to  sign  in  settlement,  $122.00. 

3492.    A.  H.  Andrews  &  Co.,  who  have  failed  to  furnish  guarantee  bond,  $332.50. 

BUILDING  APPROPRIATION. 

1894 

Nov.  30 

1896 
Nov.  30 

Balance   

$     107,389  13 
625  48 
200,000  00 

$        5,000  00 
186,890  74 
116,123  87 

$       308,014  61 

W.  D.  Richardson,  Labor  Relief;  balance  

Appropriation     

CONTRA. 

W.  D.  Richardson,  Labor  Relief  not  allowed  by 
Auditor  and  charged  to  building  

Disbursements                                              ..  . 

Balance      

$     308,014  61 

$       308,014  61 

Balance      

$      107,796  66 
8,327  21 

$       116,123  87 

Due  on  contracts  let  but  unfinished  

Balance  of  appropriation  available  

$      116. 123  87 

$       116.123  87 

CAPITOL  GROUNDS  APPROPRIATION. 

1894 

Nov.  30 

1895 
Mch.  30 

1896 
Nov.  30 

Balance      

$       10.291  59 
40,000  00 

1       50.291  59 

$         50,291  59 

Appropriation.  ..     

CONTRA. 

Disbursements   ._   

$       50,291  59 

$       50,291  59 
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FURNISHING  APPROPRIATION. 


1894 

Nov.  30 

1896 

Nov.  30 

Balance 

$       95.70'  20 

CONTRA. 

Disbursements  

Balance      

1      88,349  09  - 
7.352  II 

$       95i70i  20 

$       95.70'  20 

MAINTENANCE  APPROPRIATION. 

1895 
Mch.  30 

1896 
Nov.  30 

Appropriation  

$       50,000  00 

CONTRA. 

Disbursements   

$       46,838  78 
3,161  22 

Unexpended  balance  not  available  

1       50,000  00 

$       50,000  00 

AMOUNTS  DUE  CONTRACTORS  ON  BUILDING. 


No.  of 
contract 

Contractors 

Retained 

per- 
centage 

Contracts  let, 

work 
not  completed 

Total 

3 

The  Denver  Onyx  and  Marble  Manu- 

f    416  37 

$    13.172  91 

1    13,589  28 

4 

The  Denver  Onyx  and  Marble  Mauu- 

46  95 

46  95 

5 

The  Denver  Onyx  and  Marble  Manu- 
facturing Co. .  __ 

1,545  24 

49,761  87 

51,307  11 

6 

The  Lane  Bridge  and  Iron  Works  

400  32 

400  32 

I 

Chas.  M.  McCabe  &  Co   

55  00 

55  00 
1,690  00 
200  00 

2 

M.  J.  Patterson  

1,690  00 
200  00 

Proposition 
Proposition 
Proposition 

M,  J.  Patterson  j... 

M.  J.Patterson.  _.  __. 

225  00 
124  00 

225  00 
124  00 

The  George  Tritch  Hardware  Co  

I 

The  Snead  &  Co.  Iron  Works  

37,378  00 
1,535  00 
756  00 
495  00 

37.378  00 
1.535  00 
756  00 
495  00 

2 

The  .Snead  &  Co.  Iron  Works   

3 

Proposition 

The  Snead  &  Co.  Iron  Works  

The  Snead  &  Co.  Iron  Works..  

$  2,463  88 

$  105,337  78 

$  107,801  66 
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LIST  OF  VOUCHERS. 


Date 


No. 


To  Whom  Paid 


What  For 


p. 


1894 


Dec. 

5 

1770 

Dec. 

5 

1771 

Dec. 

5 

1772 

Dec. 

5 

1773 

Dec. 

5 

1774 

Dec. 

5 

1775 

Dec. 

5 

1776 

Dec. 

1777 

Dec. 

5 

1778 

Dec. 

5 

1779 

Dec. 

5 

17S0 

Dec. 

5 

1781 

Dec. 

5 

1782 

Dec. 

5 

1783 

Dec. 

5 

1784 

Dec. 

5 

1785 

Dec. 

5 

1786 

Dec. 

5 

1787 

Dec. 

5 

1788 

Dec. 

5 

1789 

Dec. 

5 

1790 

Dec. 

5 

1791 

Dec. 

5 

1792 

Dec. 

5 

1793 

Dec. 

5 

1794 

Dec. 

5 

1795 

Dec. 

5 

1796 

Otto  Mears   

Benj  F.  Crowell   . 

Chas.  J.  Hughes,  Jr  

John  L.  Routt  _  _.. 

Peter  Gumry   

Herman  Lueders   

F.  A.  Taylor   

R.  C.  Greiner    

E.  Meininger   

Colonel  Malone  _  

Republican  Publishing  Co... 
Rorky  Mt.  News  Printing  Co, 

Josiah  Jones    

Nels  Oslund._   

Chas.  Johnson   

George  Bauer  

Samuel  Schultz   

Barnett  Neville  

C  D.  Barry..  _  

John  Martinson   

Oscar  Oliver  

Joseph  Maloney  ._  

James  Neville   

John  G.  Smith...  

Heinrich  Slender   

Continental  Oil  Co   

Western  Repair  Shop  


Manager   B 

Manager    B 

Manager..  ,   B 

Manager    B 

Superintendent   B 

Secretary   B 

Clerk     B 

Assistant  to  superintend-  „ 

ent    " 

Office  supplies,    superin-  „ 

tendent...  

Office  boy  to  superintend-  „ 

ent    " 

Advertising   B 

Advertising   B 

Engineer...    B 

Laborer   B 

Laborer     B 

Fireman    B 

Laborer    B 

Laborer     B 

Laborer    B 

Laborer     B 

Laborer   B 

Laborer     B 

Watchman   B 

Laborer   B 

Laborer   B 

Oil  for  boiler  room   B 

Locks,  keys,  etc   B 


3 
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SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


Dec. 

5 

1797 

Dec. 

5 

1798 

Dec. 

5 

1799 

Dec. 

5 

1800 

Dec. 

,S 

i8oi 

Dec. 

5 

1802 

Dec. 

5 

1803 

Dec. 

5 

1804 

Dec. 

5 

1805 

Dec. 

5 

1806 

Dec. 

5 

1807 

Dec. 

1808 

Dec. 

5 

1809 

Dec. 

5 

1810 

Dec. 

5 

1811 

Dec. 

5 

1812 

Dec. 

5 

1813 

Dec. 

5 

1814 

Dec. 

5 

1815 

Dec. 

5 

1816 

Dec. 

5 

1817 

Dec. 

5 

1818 

Dec. 

5 

1819 

Dec. 

5 

1820 

Dec. 

5 

1821 

Dec. 

5 

1822 

The  Denver  Union  Water  Co 

The  Colorado  Fuel  and  Iron 

Co  _  

E.  R.  Taggart   

The  Lane  Bridge  and  Iron 
Works   

TheGeo.Tritch  Hardware  Co. 

The  Lane  Bridge  and  Iron 
Works.    

The   Truax  Manufacturing 

Co  

Hendrie  &   Bolthoff  Manu- 
facturing Co    

Whitner  4-Bolt  Safety  

C.  W.  Fair  

Frank  Anderson  

Frank  Anderson  

Frank  Anderson   

Frank  Anderson  

Frank  Anderson...  

Frank  Anderson  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Lane  Bridge  and  Iron 

Works   

C.  J.  Reilly   

C.  J.  Reilly  

Chas.  M.  McCabe  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Manuel  &  Hill  

The  Denver  Hardware  Man- 
facturing  Co  

C.  W.  Fair     

J.  H.  Routt..   


Water,  November  

Coal,  November  

Coal,  November  

Labor  and  material,  fuel 

room  . ,    _  

Hardware  and  supplies... 

Labor,  material,  gallery 
platforms  in  dome,  etc.. 

Cars  and  turntables  for 
boiler  room  

Material,  etc.,  for  boiler 
room   ...  

Window  safety  devices  and 
jackets   

Material,  bars  in  sky 
lights,  etc  

Labor  and  material,  parti- 
tions, etc.,  office  secre- 
tary of  state  

Cement  for  floors  

Cement  for  floors  

Labor  and  material,  car- 
penter.    

Labor  and  material,  car- 
penter  

Labor  and  material,  car- 
penter, stairs.  

Labor,  repairs.  

Est.  3,  cont.  6,  ornamental 
cast  iron  work  

Est.  18,  heating  and  venti- 
lating     

Est.  19,  advanced  retained 
percentage;  heating  and 
ventilating...  

Est.  17.  plastering  and 
stucco  work.   

Est.  18,  plumbing  

Est  9,  painting  and  var- 
nishing     

Est.  7,  hardware  

Est.  5,  galvanized  iron 
work   

Timekeeper  


B 

B 

B 

B 

B 
B 

B 

B 
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LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


Amount 


1894 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

Dec.  5 

1895 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Tan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

Jan.  2 

'an.  2 

Jan.  2 

Jan.  2 

Jan.  2 


1823 

1824 

1825 

1826 

1827 

1828 
1829 
1830 
1831 
1832 

1833 
1834 
1835 
1836 
1837 
1838 
1839 


1842 

1843 
1844 

'845 
1846 
1847 


1850 
1851 
1852 
1853 


John  B.  Needham  

Frank  .\nderson  

Frank  Anderson   

The  Hughes  it  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The    Cordes,  Feldhauser  & 
Loftus  Carpet  Co  

J.  Jay  Joslin  &  Son    

J.  Jay  Joslin  &  Son  ._  

Kent  &  .Stuchfield  

Daniels  &  Fisher   

Otto  Mears   

Benj.  F.  Crowell  

Chas.  J.  Hughes,  Jr  

John  L.  Routt  

Peter  Gumry    

Herman  Lueders.  

F.  A.  Taylor.   

Agnes  Cummings  

Herman  Lueders  

The  Chain  &  Hardy  Co  

R.  C.  Greiner   

The  Smith-Brooks  Print'g  Co. 

Josiah  Jones  

C.  D.  Bafry.  

Barnett  Neville   

James  Falkner  

Oskar  Holing  

Nels  Oslund...   

Charles  Johnson    

John  Martinson   

James  Neville  


Teams     and    labor  on 
grounds    .. 

Labor  and  material,  shelv- 
ing, etc  .   

Labor  and  material,  shelv- 
ing, etc   

Est.  I,  contract  3,  gas  and 
electric  fixtures  

Gas  fixtures   

Linoleum,  state  library... 

Carpets   

Carpets   

Cuspidors   

Window  shades.  

Manager   

Manager     

Manager  J...   

Manager   

Superintendent  

Secretary   

Clerk    

Typewriting  

Cash  advanced,  oflBce  ex- 
penses  

Stationery  

Assistant  to  superintend- 
ent   

Printing  specifications, 
etc  

Engineer  

Engineer.  

Firemaa  

Assistant  engineer.  

Laborer   

Laborer    

Laborer  .  ......^..s^...  

Laborer   

Night  Watchman   


B 
B 
B 
B 
B 
B 
B 
B 
B 


475  37 
331  17 
522  01 

283  55 

85  03 

437  35 
315  70 
479  92 
115  63 
408  00 

208  33 
208  33 
208  33 
208  33 
300  00. 
166  65 
100  00 
31  20 

7  40 
II  73 
156  00 

27, 50 

77  50 
74  40 
69  75- 
6o- 75  • 
53; 75. 
49  50 
49  50' 
49  50 
37  00 


36 


SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


To  Whom  Paid 


What  For 


1854 
1855 
1856 

1857 
1858 
1859 
i860 
1861 
1862 

1863 

1864 
1865 

1866 
1867 

:868 

1869 

1870 
1871 

1872 

1873 

1874 

1875 
1876 
1877 
1878 

1879 


James  Williams  _  

George  Bauer  

Colonel  Malone  

Peter  Gumry  

Manuel  &  Hill  

Manuel  &  Hill   _._ 

Manuel  &  Hill   

The  Colorado  Telephone  Co. 
Manuel  &  Hill   

Frank  Anderson  

Frank  Anderson   

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Fairbanks,  Morse  &  Co  

Chas.  M.  McCabe   

The  Lane  Bridge  and  Iron 
Works   

The  Denver  Hardware  Manu- 
facturing Co.  _._  

C.  W.  Fair  

The  Mountain  Electric  Co... 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Geo.  Tritch  Hardware  Co 

The  Hallack  Paint.  Oil  and 
Glass  Co  

The  Colorado  Fuel  and  Iron 

Co   

E.  R.  Taggart    

Continental  Oil  Co...   

The  Lane  Bridge  and  Iron 

Works...   

The  Lane  Bridge  and  Iron 

Works..  ._  1  


Laborer   

Fireman  

Office  boy  to  superintend- 
ent   

Cash  advanced,  office  ex- 
penses superintendent  . 

Painting,  graining,  deco- 
rating Governor's  rooms 

Painting,  graining  stair- 
ways  

Painting,  graining  House 
and  Senate  railing  

Telephone  rentals...  

Painting  and  grainingsign 
and  bulletin  boards..  .. 

Carpenter  work,  wainscot- 
ing and  bulletin  boards. 

Carpenter    work,  floors 
and  steps   

Marble  tiling  toilet  rooms, 
second  floor   

One  4-ton  scale   

Plastering   

Labor  and  material,  rail- 
road track  in  tunnel  

Hardware   

Bars  on  sky  lights  

Electric  material.   

Labor  and  material  

Hardware  

Door  lights   

Coal,  December...  

Coal,  December   

Machine  oil  _.  

Est.  25,  cont.  3,  dome  work 

Est.  26,  cont.  3,  dome  work, 
retained  percentage;  final 
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LIS  r  OF  VOUCHERS— Continued. 


Date 

No. 

To  Whom  Paid 

What  For 

Appro'n 

A  mount 

1895 
Jan. 

2 

1880 

The  Lane  Bridg^e  and  Iron 
Works     

Est.  4)  cont.  6,  ornamental 
cast  iron  work 

B 

J   562  59 

Jan. 

2 

1881 

Chas.  M.  McCabe  _. 

Est.  18,  advanced  retained 
per'ct'ge;  plastering,  etc. 

B 

2,000  00 

Jan. 

2 

1882 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co 

Est.  19,  cont.  2,  plumbing  . 

B 

563  58 

Jan. 
Jan. 

2 

1883 

Manuel  &  Hill   

Est.  10,  painting 

B 

130  51 
490  00 

2 

1884 

Manuel  &  Hill    

Est.  II,  advanced  retained 

B 

per'ct'ge'  painting 

Jan. 

2 

1885 

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Est.  4,  cont.  4,  wainscoting 
and  stalls  in  toilet  rooms 

B 

1,600  00 

Jan. 

2 

1886 

The  Denver  Hardware  Manu- 
facturing Co 

Est.  8,  hardware 

B 

551 57 

Jan. 

2 

1887 

Brown  &  Haywood  Co 

Est.  3,  glass  and  glazing.. 

B 

754  20 

Jan. 

2 

1888 

C.  W.  Fair   _  

Est.  6,  galvanized  iron  w'k 

B 

1,298  74 

Jan. 

2 

1889 

The  Denver  Wire  and  Iron 
Works  Co   

Est.  I.  gratings  and  pris- 
matic lights   

B 

333  67 

Jan. 
Jan. 
Jan. 
Jan. 

Jan. 

2 

1890 

John  B.  Needham  

Laborer  

G 

106  45 
49  50 
4  50 
2  25 

10,295  59 

2 

1891 

Samuel  Schultz...   

Laborer   

G 

2 

1892 

Joseph  Malone  

Laborer    

G 

2 

1893 
1894 

John  H.  Routt.   

Timekeeper. 

G 

2 

The  Hughes  &  Keith  Plumb- 
ing and  Chaudelier  Co  

Est.   2,  cont.  3,  gas  and 
electric  fixtures  

F 

Jan. 

2 

1895 

The  Russell  &  Officer  Electric 
Construction  Co   

Est.  I,  gas  and  electric  fix- 
tures ... 

F 

4.189  77 

Jan. 

2 

1896 

The  Mountain  Electric  Co... 

Est.  I,  cont.  3,  hanging  gas 
and  electric  fixtures  

F 

278  41 

Jan. 

2 

1897 

The  Diamond  Incandescent 
Lamp  Co 

Incandescent  lamps...  . 

F 

312  .SO 

Jan. 
Jan. 

2 

1898 

A.  H.  Andrews  &  Co   

Est.  I,  chairs.  ..  

F 

4,763  34 
529  26 

2 

1899 

A.  H.  Andrews  &  Co.  

Est.  2,    chairs,  retained 
percentage;  final  

F 

Jan. 

2 

1900 

The  Brunswick-Balke-Collen- 
der  Co   

Est.  I,  desks,  rostrums, 
etc   

F 

5,836  50 

Jan. 

2 

1901 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Cuspidors  and  seals  

F 

231  67 

Jan. 
Jan. 

2 

1902 
1903 

Frank  Anderson  

Carpenter  work. 

F 

24  57 

499  85 

2 

The  Cordes,  Feldhauser  & 
Loftus  Carpet  Co.  ...  ... 

Carpets,  etc  

F 

Jan. 

2 

1904 

The  Cordes,    Feldhauser  & 
Loftus  Carpet  Co   

Carpets,  etc  

F 

499  70 

Jan. 

2 

1905 

The  Cordes,    Feldhauser  & 
Loflus  Carpet  Co,  ...  .  .. 

Carpets,  etc   

F 

455  20 

Jan. 

2 

1906 

The  Cordes,    Feldhauser  & 
Loftus  Carpet  Co  

Carpets,  etc   

F 

388  89 

38 


SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS-Continued. 


No. 


To  Whom  Paid 


What  For 


The  Cordes.  Feldhauser  & 
'9°'         I.oftus  Carpet  Co  

1908  Daniels  &  Fisher  

1909  Daniels  &  Fisher  

1910  Daniels  &  Fisher   

191 1  Daniels  &  Fisher  _  _  

1912  Daniels  &  Fisher  

1913  Daniels  &  Fisher   

■9'4  J.  Jay  Joslin  it  Son   

'915  J-  Jsy  Joslin  &  Son  

1916  J.  Jay  Joslin  &  Son  

1917  Otto  Mears   

1918  Benjamin  F.  Crowell  

1919  Charles  J.  Hughes,  Jr  

1920  John  L,  Routt   

1921  Peter  Gumry   

1922  Herman  Lueders  

1923  F.  A.  Taylor   

1924  Colonel  Malone  

1925  R.  C.  Greiner  :  

1926  Gazette  Printing  Co.  __  

1927  Th.  Eberman..  _._ 

1928  James  Falkner.    

1929  Patrick  Boyle  

1930  C.  D.  Barry  

1931  Nathan  Hunter   

1932  Oskar  Holing    

1933  Samuel  Schultz   

1934  Harnett  Neville...  

1935  Thos.  Dunstone  _.  

1936  James  Neville.  

'937  J-  B.  Needham  

1938  James  Williams..  

'939  Joseph  Maloney   

1940  Nels  Oslund   


Carpets,  etc. .  

Carpets,  etc...  

Carpets,  etc.  

Carpets,  etc   

Carpets,  etc.  

Carpets,  etc  

Carpets,  etc    

Carpets,  etc   

Carpets,  etc  

Carpets,  etc  

Manager  

Manager  

Manager   

Manager   

Superintendent  

Secretary    

Clerk   

Office  boy  to  superintend- 
ent   

Assistant  to  superintend- 
ent    

Printing  reports...  

Engineer  

Assistant  engineer  

Fireman  

Engineer...  

Day  watchman  

Janitor..      

Janitor   

Fireman   

Laborer  

Night  watchman  

Laborer    

Laborer  

Laborer  

Laborer  
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LIST  OF  VOUCHERS— Continued. 


Date 

No. 



To  Whom  Paid 

What  For 

Appro'n 

Amount 

1895 
Feb. 

Feb. 

5 

1941 
1942 
1943 
'944 
1945 
1946 

B 

$  33 

31 
28 

75 

50 

6 

Geo  Bowen  __.  

Laborer   

B 

Feb. 

6 

Fred  Barth    

Laborer     

B 

Feb. 

B 

27 
25 
82 

00 

Feb. 
Feb. 

6 

Frank  Seewooter   

Laborer    

B 

66 

The  Denver  Union  Waaler  Co. 

^Vater,  Dec.  and  Jan  . 

B 

3^ 

Feb. 

6 

1947 

TheGeo.Tritch  Hardware  Co. 

Material,  door  springs,  etc. 

B 

527 

73 

Feb 

1948 

Frank  Anderson  

Labor  and  material,  car- 
penter work,  cement  

B 

4O/ 

35 

Feb, 

5 

1949 

The  Hughes  &  Keith  Plumb- 
ing  snd  Chandelier  Co  

Labor  and  material,  stand- 
pipes  111  base  111  en  t,  etc  

B 

42 

Feb. 

6 

'95° 

Chas.  M.  McCabe  

Labor  and  material,  patch- 
ing   plastering   on  all 
stories,  etc   

B 

223 

95 

Feb. 

6 

1951 

Chas.  M.  McCabe   

Labor  and  material,  tile 
partitions     

B 

38 

50 

Feb. 

6 

1952 

Manuel  &  Hill  

Oiling  and  graining  stair 

work,  etc  

B 

164 

00 

Feb. 

6 

1953 

The  Mountain  Electric  Co.. , 

Labor  and  material.  ...  . 

B 

67 

40 

Feb. 

5 

1954 

The  Denver  Hardware  Man- 
ufacturing Co  .  _   

Hardware,  etc  

B 

50 

60 

Feb. 

6 

'955 

The  Hallack  Paint,  Oil  and 
Glass  Co  

Glass  ..    

B 

38 

00 

Feb. 

6 

1956 

Western    Brass  Works  and 
Brass  Foundry  _   

Material..  .    .. 

B 

34 

00 

Feb. 

6 

1957 

C.  J.  Reilly  

Labor  and  material  on  ra- 
diators  ..   . 

B 

23 

45 

Feb. 

6 

1958 

Star  Boiler  and  Sheet  Iron 
Works    .   

Labor  on  boilers.  ..   

B 

22 

50 

Feb. 

1959 

The  Denver  Wire  and  Iron 
Works  Co  

Labor  and  material   . 

B 

18 

"5 

Feb. 

6 

i960 

The  Mountain  Electric  Co  

Electric  supplies   . 

B 

14 

78 

Feb. 

5 

1961 
1962 

1963 

Continental  Oil  Co  

Oil  and  tanks  

B 

30 

00 

Feb. 

6 

A.  J.  Baker  &  Co  

Brick  

B 

6 

Feb. 

6 

Hendrie  &  Bolthoff  Manufac- 
turing Co  .   

Material  

B 

5 

82 

Feb. 

6 

1964 

Frank  Anderson   

Est,  10,  cont.  5,  interior 
woodwork  and  finishing 

B 

70 

76 

Feb. 

6 

1965 

Frank  Anderson..    ... 

Est.  II,  cont.  5,  interior 
woodwork  and  finishing 
retain'd percentage;  final 

B 

837 

64 

Feb. 

6 

1966 
1967 

Frank  .\nderson  

Est  8,  cont.  6,  wood  floors; 
final  _  

Est.  19,    plastering  and 
stucco  work.  

B 

ICQ 

00 

Feb. 

6 

Chas.  M.  McCabe   

B 

96 

40 


SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS-Oontiuued. 


No. 


Feb. 

6 

1969 

Feb. 

6 

1970 

Feb. 

6 

1971 

Feb. 

6 

1972 

Feb. 

6 

1973 

Feb. 

6 

1974 

Feb. 

6 

1975 

Feb. 

6 

1976 

Feb. 

6 

1977 

Feb. 

6 

1970 

Feb. 

6 

1979 

Feb. 

6 

1980 

Feb. 

6 

1981 

Feb. 

6 

1982 

Feb. 

6 

1983 

Feb. 

6 

1984 

Feb. 

6 

1985 

Feb. 

6 

1986 

Feb. 

6 

1987 

Feb. 

6 

1988 

Feb. 

6 

1689 

Feb. 

6 

1990 

Feb. 

6 

I99I 

To  Whom  Paid 


Chas.  M.  McCabe   

The  Mountain  Electric  Co._ 

C.  J.  Reilly   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Denver  Hardware  Man- 
ufacturing Co  

C.  W.  Fair  

The  Denver  Wire  and  Iron 
Works  Co  

James  H.  Rice  Co  

James  H.  Rice  Co  

The  Brunswick-Balke  Collen- 
der  Co   

The  Mountain  Electric  Co... 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Russell  &  Officer  Elec- 
tric Construction  Co  

The  Russell  &  Officer  Elec- 
tric Construction  Co  

Daniels  &  Fisher   

Daniels  &  Fisher  

The   Cordes,  Feldhauser  & 
Loftus  Carpet  Co  

J.  Jay  Joslin  &  Son   .. 

The  Self-winding  Clock  Co. . 

The  Cooper- Hagus  Furniture 
Co   

J.  G.  Kilpatrick  

Frank  Anderson   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  


What  For 


Est.  20.  advanced  retained 
percentage ;  plastering 
and  stucco  work  

Est.  19,  cont.  I,  electric 
wiring;  final.   

Est.  20,  steam  heating  and 
ventilating,  retained  per- 
centage; final.  

Est.  20,  con.  I,  plumbing.. 

Est.  21,  con.  I,  plumb'g,  re- 
tained percentage;  final. 

Est.  9,  hardware  

Est.  7,  galvanized  ironw'k 

Est.  2.  gratings  and  pris- 
matic lights,  retained 
percentage;  final...  

Est.  I,  glass  and  glazing 
skylights   

Est.  2,  glass  and  glazing 
skylights,  retained  per- 
centage; final   

Est.  2,  desks,  rostrums, 
etc  ,  retained  percentage; 
final    

Est.  2,  cont.  3,  hanginggas 
and  electric  fixtures  

Est.  3,  cont.  3,  gas  and  elec- 
tric fixtures   

Est.  2,  gas  and  electiic  fix- 
tures  

Est.  3,  gas  and  electric  fix- 
tures, retained  percent- 
age; final   

Linoleum  for  grand  stairs 

Material  and  labor,  house 
of  representatives  

Carpets  

Carpets  

Clocks.  

Furniture,  Ladies'  Recep- 
tion room,  House  

Furniture,  engineers'  room 
in  basement  

Labor  and  material.  

Labor  and  material,  state 
offices  
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LIST  OF  VOUCHERS— Continued. 


Date 

No. 

To  Whom  Paid 

What  For 

Appro' 

Amount 

189s 

Feb. 

6 

1992 

Feb 

5 

^993 

Feb. 

6 

1994 

Feb. 

6 

1995 

Feb. 

6 

1996 

Feb. 

6 

1997 

Feb. 

6 

199S 

Feb. 

6 

1999 

Feb. 

6 

2000 

Feb. 

6 

2001 

Feb. 

6 

2002 

Feb. 

6 

2003 

Mar. 

6 

2004 

Mar. 

6 

2005 

Mar. 

6 

2006 

Mar. 

6 

2007 

Mar. 

6 

2008 

Mar. 

6 

2009 

Mar. 

6 

2010 

Mar. 

6 

201 1 

Mar. 

6 

2012 

Mar. 

6 

2013 

Mar. 

6 

2014 

Mar. 

6 

2015 

Mar. 

6 

2016 

Mar. 

6 

2017 

Mar. 

6 

2018 

Mar. 

6 

2019 

Mar. 

6 

2020 

Mar. 

6 

2021 

Mar. 

6 

2022 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co,  ... 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

C.  E  Rohrer   

Manuel  &  Hill   

Robert  Clarke..   

The  Mountain  Electric  Co... 

W.  I.  French   

The  Diamond  Incandescent 
Lamp  Co   _. 

Western  Repair  Shop  

Otto  Mears   

Benj.  F.  Crowell   

Chas.  J.  Hughes,  Jr   

John  L.  Routt   

Peter  Gumry   

Herman  Lueders   

R.  C.  Greiner    

Colonel  Malone  _   

Chain  &  Hardy   

Nathan  Hunter   

Th.  Eberman   

C.  D  Barry   

James  Falkner  

Patrick  Boyle    

Thos.  Dunstone   

Barnett  Neville    

Samuel  Schultz  .   _.. 

Oskar  Boling  

Fred  Barth   


Labor  and  material,  state 

offices,  etc   

Cuspidors  and  seals  

Cuspidors  and  seals  

Rubber  mats  and  exten- 
sion brackets  _ . 

Globes,  etc  

Labor  and  material,  keys, 
etc  ^   

Labor  and  material,  paint- 
ing, etc  

Labor  and  material,  var- 
nishing, etc   

Volt  meter  and  case  

Labor  and  material,  wire 
railings,  etc  

Incandescent  lamps  

Material  and  labor,  keys, 
etc    

Manager   

Manager  

Manager   _.. 

Manager   

Superintendent   

Secretary  

Assistant  to  superintend't 

Office  boy  to  superintend- 
ent   _. 

Stationery  

Day  watchman   

Engineer,. _  

Engineer...  

Engineer   

Fireman   

Laborer  

Fireman  _   

Janitor   

Janitor  

Laborer  


42  SEVENTH  BIENNIAL  REPORT 


LIST  OF  VOUCHERS-Continued. 


Date 

No. 

To  Whom  Paid 

What  For 

Appro'n 

Amount 

1895 

Mar. 

6 

2023 
2024 
2025 
2026 

James  Neville.  

Night  watchman  

B 

1       47  00 

13  20 

4  80 
3  50 

5  40 

6  00 

Mar. 

6 

Joseph  Maloney   

I^aborer  .   . 

B 

Mar. 

6 

F.  W.  Seewooter  

Laborer 

B 

Mar. 

6 

J.  D.  Neeanam    

Laborer  

B 

5 

20  J  7 

2028 

C.  J.  Reilly   

Material  for  boilers    . .  . 

Mar. 

5 

A.  J.  ijaKer  ot  Co  

Brick 

B 

Mar. 

6 

2029 

Peter  Gumry.   

Cash  advanced,  oflBce  ex- 
pense, superintendent . . 

B 

6  25 

Mar. 

6 

2030 
2031 
2032 
2033 

Continental  Oil  Co.._  

Oil  for  boilers 

B 

6  45 
8  25 
10  00 

Mar. 

6 

C.  W.  Fair   

Labor  and  material . 

B 

Mar. 

6 

Queen  City  Foundry  

Soot  door  

B 

Mar. 

6 

Denver  Kngineers  Supply  Co 

Material  for  boilers  

B 

22  70 

Mar. 

6 

2034 
2035 

Denver  Union  Water  Co...  . 

Water,  February  

B 

71  15 
83  50 

Mar. 

6 

Frank  'Anderson  

Labor  and  material,  car- 
penter work 

B 

Mar. 

6 

2036 

The  Denver  Onyx  and  Marble 
Manufacturing  Co  .   .  

Marble  work,  tile  floor  toi- 
let room  in  basement  

B 

225  97 

Mar. 

6 

2037 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Plumbing,  additional  ba- 
sins in  state  ofl&ces   

B 

276  48 

Mar. 

6 

2038 
2039 

Manuel  &  Hill    

Painting,  bell  of  dome  

Coal,  Jan.  and  Feb.,  .... 

B 

300  00 
1,158  84 

Mar. 

6 

The  Colorado  Fuel  &  Iron  Co 

B 

Mar. 

6 

2040 

The  Denver  Hardware  Man- 

Hardware   

B 

89  62 

Mar. 

6 

2041 

The  Denver  Ilaraware  Man- 
ufacturing Co   

Est.  10,  advanced  retained 
percentage;  hardware... 

Est.  6,  cont.  2,  marble  in 
Governor's  r'ption  room, 
retained  perc'ge;  final 

B 

790  00 

Mar. 

0 

2042 

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

B 

44  89 

Mar. 

6 

2043 

The  Denver  Onyx  and  Marble 
Manufacturing  Co..   

Est.  4.  cont.  3.  marble  tile 
floors,  first  story  

B 

509  54 

Mar. 

6 

2044 

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

Est.    3,   cont.   4,  marble 
wainscoting  and  stalls 

B 

432  60 

Mar. 

6 

2045 
2046 

C.  W.  Fair 

Est.  8,  galv'zed  iron  work 
Labor  and  material  

B 

333  89 
30  00 

Mar. 

6 

The  Mountain  Electric  Co... 

F 

Mar. 

6 

2047 
2048 

C.  E.  Rohrer  

Labor  and  material  

F 

72  00 
83  65 

Mar. 

6 

The    Cordes,  Feldhauser  & 
Loflus  Carpet  Co  

Carpets,  etc  

F 

Mar. 

6 

2049 

A.  H.  Andrews  &  Co  

Furniture,  Governor's  of- 
fice, etc  

F 

29s  00 

Mar. 

6 

2050 

Frank  Anderson   

Labor  and  material,  car- 
penter work  

F 

328  50 

Mar. 

6 

2051 

The  Russell  &  OfBcer  Electric 
Construction  Co.  _  

One  buzzer   _  

F 

4  9» 
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LIST  OF  VOUCHERS— Continued. 


Date 


No. 


To  Whom  Paid 


What  For 


1895 

Mar.  6 

Mar.  6 

Mar.  6 

Mar.  6 

Mar.  5 

Mar.  6 

Mar.  6 

Mar.  6 

Mar.  6 

Mar,  6 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 

April  3 


2052 
2053 
2054 
2055 
2056 

2057 
2058 
2059 
2060 

2061 

2062 
2063 
2064 
2065 
2066 
2067 
2068 
2069 

2070 
2071 
2072 
2073 
2074 
2075 

2076 

2077 
2078 


The  Russell  &  Officer  Electric 
Construction  Co  . 

The  Russell  &  Officer  Electric 
Construction  Co.  

The  Russell  &  Officer  Electric 
Construction  Co   

The  Mountain  Electric  Co.  .. 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co.  

The  Hughes  &  Keilh  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co.  

Otto  Mears  ...   

Benj.  F.  Crowell   

Chas.  J.  Hughes,  Jr  

John  L.  Routt    

Peter  Gumry          .  _   

Herman  Lueders   

R  C.  Greiner  

Colonel  Malone ..   

Herman  I.ueders   . 

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Hardware  Manu- 
facturing Co   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Hendrie  &  Bolthoff  Manufac- 
turing Co  _.   

The  Hallack  Paint,  Oil  and 
Glass  Co   

J.  B.  Needham   

C.  W.  Fair   


Gas  and  electric  globes  

Gas  and  electric  globes  

Gas  and  electric  globes  

Est.  3,  cont.  3,  hanging  gas 
and  electric  fixtures  

Est.  4,  cont.  3,  gas  and  elec- 
tric fixtures   

Est.  5,  codt.  3.  advanced  re- 
tained percentage ;  gas 
and  electric  fixtures  

Stalactites   

Stalactites  and  globes  

Stalactites  and  globes  

Incandescent  shades  

Manager  ._  

Manager    

Manager  

Manager   

Superintendent  

Secretary   

Assistant  to  superintend't 

Office  boy  to  superintend't 

Cash  advanced,  office  ex- 
pense secretary   

Marble  wainscoting  first 
floor,  corridors  to  Audi- 
tor's office ._   

Marble  wainscoting  first 
floor     

Hardware  

Labor  and  material,  sinks, 
etc   

Tools  and  material  

Glass   __ 

Hauling   

Iron  for  stairs  


$      301  75 
451  50 

451  50 
874  35 
4,485  60 

2,500  00 
407  04 
491  63 
461  44 

359  60 
208  35 
208  33 
208  33 
208  33 

300  GO' 
166  65 
156  00 
17  00 

9  30- 
451  CO- 

425  00 
180  06 
154  35 
58  38 

38  GO' 

9  00 
8  00 
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No. 


To  Whom  Paid 


What  For 


o. 
o. 

< 


1895 


April 

3 

2086 

3 

April 

3 

2088 

April 

3 

2089 

April 

3 

2090 

April 

3 

2091 

April 

3 

2092 

April 

3 

2093 

April 

3 

2094 

April 

3 

2095 

April 

3 

2096 

April 

3 

2097 

April 

3 

2098 

April 

3 

2099 

April 

3 

2100 

April 

3 

2101 

April 

3 

2102 

April 

3 

2103 

April 

3 

2104 

April 

3 

2105 

April 

3 

2106 

April 

3 

2107 

2079 

2080 

2081 
2082 

2083 

2084 

2085 


Joseph  Maloney   

The  Lane  Bridge   and  Iron 
Works.  

Brown  &  Haywood  Co   . 

The  Denver  Onyx  and  Marble 
Manufacturing  Co   

The  Denver  Hardware  Manu- 
facturing Co   

The  Denver  Hardware  Manu- 
facturing Co   

C.  W.  Fair..   

The  Colorado  Fuel  and  Iron 

Co  ._   

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co. 

Th.  Eberman   _ 

Nathan  Hunter   

Patrick  Boyle   

Thos.  Dunstone  

C.  D.  Barry   

James  Falkner...  

Barnett  Neville   

Samuel  Schultz  

Oskar  Boling   

Fred  Barth  

James  Neville   

E.  H.  Lindsay    

Robert  Johnson   

A.  R.  Wilson  

J.  W.  Jackson.  

F.  W.  Hayden  _  __. 

E.  Lindsay  

The  Mountain  Electric  Co... 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  


Laborer  _. 

Est  5,  cont.  6,  ornamental 
cast  iron  work  

Est.  4,  advanced  retained 
percentage ;  glass  and 
glazing    

Est.  4.  cont.  3,  marble 
wainscoting  and  stalls  in 
toilet  rooms    .. 

Est.  II,  hardware  

Est,  12,  hardware,  retained 
percentage;  final  

Est.  9,  advanced  retained 
percentage  ;  galvanized 
iron  work  

Coal,  March    

Gas  from  Feb.  23  to  Mar.  25 

Water,  March  

Engineer  

Day  watchman   

Fireman  

Laborer   

Engineer   _   

Engineer  

Fireman...  _  

Janitor  .__  

Janitor  

Laborer   

Night  watchman  

Janitor  

Janitor  

Janitor  __. 

Janitor    

Janitor    

Washiug  towels,  .Supreme 
court  and  court  of  Appeals 

Est.  I,  cont  3,hanginggas 
and  electric  fixtures  

Stalactites  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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LIST  OF  VOUCHERS— Continued. 


Date 

No. 

1895 

3 

2108 

April 

3 

2109 

April 

3 

2110 

Apri 

3 

2111 

April 

3 

2II2 

April 

3 

2113 

Apn 

3 

2II4 

April 

3 

2:15 

April 

3 

2116 

April 

3 

21 17 

May 

21 18 

May 

21 19 

May 

2120 

May 

2I2I 

May 

2:22 

May 

2123 

May 

2124 

May 

2125 

May 

21  26 

May 

2127 

May 

2128 

May 

2129 

May 

2130 

May 

2I3I 

May 

May 

2133 

May 

2134 

May 

2135 

May 

2136 

May 

2137 

May 

2138 

May 

I 

2139 

To  Whom  Paid 


What  For 


The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Denver  Hardware  Man- 
ufacturing Co   

The  Diamond  Incandescent 
Lamp  Co  

C.  E.  Rohrer  

The  Russell  &  Officer  Electric 
Construction  Co..   

The  Brunswick  -  Balke  -  Col- 
lender  Co.   

Albert  Sechrist   

The  Geo.  Tritch  Hardware  Co 

Otto  Mears   _. 

Benj.  F.  Crowell   

Chas.  J.  Hughes,  Jr  

John  L.  Routt  

Peter  Gurary  _  

Herman  Lueders  

R.  C.  Greiner   

Colonel  Malone   

E-  Meininger  

TheWestern  Lithographic  Co 

G.  Bryan   

Oskar  Holing  _.. 

Thos.  Dunstone...   

Fred.  Earth   

Nels  Oslund  _ 

E.  F.  Warren  _. 

Wm.  Curnow  

Walter  Forestell   

Joseph  Maloney  

Barnett  Neville  

O.  F.  Karsten  

J.  E.  Needham  &  Co  


Stalactites,  shades,  globes, 

etc   

Standard  clusters    F 

Placing  lights  __  F 

Cuspidor  holders    F 

Incandescent  lamps   F 

Labor  and  m'rial ,  keys,  etc  F 

Globes    F 

Locks  and  keys    F 

Lamp  for  Supreme  court,  F 

Picture  cord,  etc    F 

Manager   B 

Manager    B 

Manager    B 

Manager     B 

Superintendent   B 

Secretary   _  B 

Assistant  to  superintend't  B 

OfiBce  boy  to  superinten-  „ 

dent.__.  __.   " 

Blank  books   B 

Letter  h'ds  and  envelopes  B 

Foreman  of  mechanics   B 

Laborer   B 

Laborer   B 

Laborer    B 

Laborer    B 

Laborer  _   E 

Laborer  .__   _   B 

Laborer..,    E 

Laborer     E 

Laborer     B 

Laborer     B 

Material  and  labor,  plaster-  » 

ing    


$       349  20 


46  SEVENTH  BIENNIAL  REPORT 


LIST  OF  VOUCHERS— Continued. 


Date 

No. 

To  Whom  Paid 

What  For 

Appro'n 

Amount 

1895 
May  I 

2140 

Frank  Anderson    

At aterial  and  labor,  carpen- 
ter  .'  

B 

$      "5  05 

May  I 
May  I 

2143 

McPhee  &  McGinnity  

Lumber  . 

B 

46  32 
45  (>S 
38  88 

C.  W.  Fair 

r^aterial  and  labor 

B 

The  Lane  Bridge  and  Iron 
Works  .. 

Labor  and  material. 

B 

May  I 

2144 

The    Denver    Terra  Cotta 
Lumber  Co  _ 

Partition  tiles. 

B 

38  72 

May  I 
May  I 

2145 
2147 

McPhee  &  McGinnity  

Cement  

B 

18  75 

C  J.  Reilly 

I^atenal 

B 

Hendrie  &  Bolthoff  Manu- 
facturing Co   

Material   

B 

8  06 

May  I 
May  I 

214S 
2149 

J.  B.  Needham  

Hauling   

B 

5  25 

I  35 

Denver    Engineers  Supply 

Co     

Graphite   

B 

May  I 
May  I 

2150 
2151 

Fairbanks,  Morse  &  Co 

Packing 

B 

I  10 

The  Lade  Bridge  and  Iron 
Works    

Est.  6,  cont.  6,  ornamental 
cast  iron  work  .   

B 

80  28 

May  I 

2152 

C.  W.  Fair   

Est.   10,   galvanized  iron 
work   

B 

777  64 

May  I 

2153 

The  Mountain  Electric  Co.  . 

Est.  7,  con.  2,  electric  bells 
and   annunciators ;  re- 
tained percentage;  final 

B 

98  00 

May  I 

2154 

The  Denver  Con.  Electric  Co. 

Light.  March  and  April 

M 

1,120  00 

2155 

The  Denver  Con.  Electric  Co. 

Motor  power,  January  i  to 
April  I  J  Tans,  house  and 
senate  .  

M 

^  /o  °J 

May  I 

2156 
2157 

The  Denver  Con  Gas  Co 

Gas,  April 

M 

180  25 
176  40 

The  Colo.  Fuel  and  Iron  Co.. 

Coal,  April 

M 

2158 

The  Colorado  Telephone  Co. 

Telephone  rentals  for  first 
and  second  quarters  

M 

May  I 
May  I 

2159 
2160 

The  Borax  Soap  Co  

Soap  _   

M 

18  30 
31  50 

The  Silver  State  Towel  Sup- 
ply Co     

Towel  service 

M 

May  I 

Continental  Oil  Co 

Machine    oil    for  boiler 

M 

21  67 

room   

May  I 

2162 

Geo.  Mayer  Hardware  Co 

Tools  and  material 

M 

13  17 

May  I 

2163 

The  Cooper- Hagus  Furniture 

Co    

Repairing  furniture. 

M 

12  50 

May  I 

2164 

The  Colorado  Ice  and  Storage 

Co   

Ice  for  Supreme  court  and 
Secretary  of  State,  March 

Repairing  lights  

M 

7  95 

May  I 
May  I 

2165 
2166 

Albert  Sechrist   

M 

I  25 
140  00 

Richard  Winter  

Janitor    Supreme  court, 
March  and  April.  . 

M 

May  I 

2167 

Th.  Ebermau  

Engineer  

M 

90  00 
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To  Whom  Paid 


What  For 


o. 


2168 
2169 
2170 
2171 
2172 
2173 
2174 

2175 
2176 
2177 

2178 
2179 

2180 


2183 
2184 
2183 
2186 
2187 
2188 
2189 
2190 
2191 
2192 

2193 
2194 


J.  W,  Jackson  __  

James  Falkiier  

Patrick  Boyle  

F.  W.  Hayden  _  

E.  H.  Lindsay  

Robert  Johnson  

A.  R.  Wilson   

James  Neville..  _   

Nathan  Hunter.  

Daniels  &  Fisher  

The  Mountain  Electric  Co.. _ 

The  Mountain  Electric  Co. 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

A.  H.  Andrews  &  Co  

A.  H.  Andrews  &  Co  

A.  H.  Andrews  &  Co...  

A.  H.  Andrews  &  Co   

A.  H.  Andrews  &  Co   


Head  janitor  ,.  

Engineer  

Fireman    

Janitor  

Janitor ._  

Janitor   

Janitor  _    

Night  watchman  

Day  watchman  (17  days).. 

Matches  and  brooms  

Est.  5,  cont.  3,  hanging 
gasand  electric  fixtures 

Est.  6,  cont.  3,  advanced 
retained  percentage; 
hanging  gas  and  elec- 
tric fixtures  

Est.  6,  cont.  3,  gas  and 
electric  fixtures,  re- 
tained percentage;  final 

Gas  globes  

Stalactites  

Stalactites   

Stalactites  and  shades  

Gas  globes   

Gas  globes.,..  

Gas  globes,.  ,  

Gas  globes.,  

Extension  brackets  

Furniture,  Governor's  Re- 
ception room   

Furniture,  Governor's  Re- 
ception room  

Furniture,  Governor's  Re- 
ception room   

Furniture,  Governor's  Re- 
ception room  

Furniture,  Governor's  Re- 
ception room  _. 


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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SEVENTH  BIENNIAL  REPORT 


LIST  OF  VOUCHERS— Continued. 


a 

Date 

No. 

To  Whom  Paid 

What  For 

"o 

u 
P. 

Amount 

a 

< 

May 

I 

2195 

May 

I 

2ig6 

May 

I 

2197 

May 

I 

2198 

May 

I 

2199 

May 

I 

2200 

May 

I 

2201 

June 

5 

2202 

June 

5 

220.'? 

June 

5 

2204 

June 

2205 

June 

5 

2206 

June 

5 

2207 

June 

5 

2208 

June 

5 

22og 

June 

2210 

June 

5 

22II 

June 

5 

2212 

June 

5 

2213 

June 

5 

2214 

5 

2215 

June 

5 

2216 

June 

5 

2217 

June 

5 

2218 

June 

5 

2219 

June 

5 

2220 

June 

5 

Z22I 

June 

5 

2222 

June 

5 

2223 

June 

5 

2224 

The  Diamond  Incandescent 
Lamp  Co   _. 

Daniels  &  Fisher..  

The  Smith  -  Premier  Type- 
writer Co.  

Frank  Anderson  

C.  E.  Rohrer    

James  Banks   

John  Allen  _  

Otto  Mears   

Benjamin  F.  Crowell  

Charles  J.  Hughes,  Jr  

John  L.  Routt  _  

Peter  Gumry   

Herman  Lueders  

R.  C.  Greiner  

Colonel  Malone..   

E.  Meininger    

Republican  Publishing  Co... 

Republican  Publishing  Co... 

Rocky  Mountain  News  Print- 
ing Co    

C.  J.  Kelly    

Chas.  J.  Hughes,  Jr  

The  Lane  Bridge  and  Iron 
Works  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

C.  W.  Fair  

C.  W.  Fair  

Chas.  M.  McCabe  &  Co  

The  Crane  Elevator  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Lane  Bridge  and  Iron 
Works  

The  Lane  Bridge  and  Iron 
Works  ...     


Incandescent  lamps  

Carpets,  etc  

Typewriter.  

Repairs  furniture,  etc  

Repairs,  keys,  locks,  etc.. 

Laborer   

Laborer    

Manager   

Manager   

Manager  

Manager  

Superintendent  

Secretary   

Assistant  to  superintend'! 
Office  boy  to  superintend't 

Stationery  _  

Advertising   

Advertising   

Advertising  

Printing  blanks.  

Cash  advanced,  for  legal 
expenses  

Est.  7,  cont  6.  ornamental 
cast  iron  work...  

Est.  5,  cont.  4,  marble 
wainscoting  and  stalls 
in  toilet  rooms   

Est.  II,  galvanized  iion 
work   

Est  12,  advanced  retained 
percentage  ;  galvanized 
iron  work  

Est.  I,  marble  columns  ... 

Est.  I,  elevators,  etc  

Additional  marble  in  toilet 
rooms   

Material  and  labor,  house 
and  senate.   

Material,  caps  and  cases 
stair  columns  .  . 


F 

$       137  50 

F 

338  43 

Tf 
V 

97  50 

F 

26  30 

F 

21  00 

F 

49  4<> 

F 

18  20 

B 

208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

300  GO 

B 

166  70 

B 

162  00 

B 

17  00 

B 

5  70 

B 

10  87 

G 

15  44 

G 

15  44 

B 

3  50 

B 

19  40 

H(tAKl>  Ol'^  CAITIOI.  M  ANACEKS. 


49 


LIST  OF  VOUCHERS— Continued. 


'  a 

0 

Date 

No. 

To  Whom  Paid 

What  For 

Appr 

Amount 

2225 

5 

June 

5 

2227 

June 

5 

2228 

June 

5 

2229 

June 

5 

2230 

June 

5 

2231 

June 

5 

2232 

June 

2233 

June 

2234 

5 

June 

2236 

5 

2237 

June 

5 

2238 

June 

2239 

June 

2240 

June 

224 1 

June 

2242 

June 

2243 

June 

2244 

5 

224  s 

June 

^ 

2246 

5 

jine 

5 

2248 

June 

5 

2249 

June 

5 

2250 

June 

5 

2251 

June 

5 

2252 

June 

5 

2253 

June 

5 

2254 

June 

5 

2255 

June 

5 

2256 

June 

5 

2257 

June 

5 

2258 

June 

5 

2259 

C.  J.  Reilly...  

C.  J.  Reilly   .... 

Hendrie  &  Bolthoflf  Manu- 
facturing Co   

B.  F.  Threewit   _ 

Frank  Anderson   

McPhee  &  McGinnity  

Geo.  Mayer  Hardware  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Geo.  Tritch  Hardware  Co 

A.  L.  Deane  &  Co   

G.  Bryan    

Wm.  Curnow   

Walter  Forestell  

Oskar  Boling...  _  

E.  F.Warren   

Nels  Oslund   

Thos.  Dunstone  

Fred  Rarth   

Oskar  F.  Karsten...  

Barnett  Neville  

Jas.  P.  Lees   

John  P.  Butler  

Joseph  Maloney  

J.  B.  Needham    

M.  Boring   

Th.  Eberman   

Patrick  Boyle   

James  Falkner  

J.  W.  Mulnix     

James  Neville  

J.  W.  Jackson  _. 

A.  R  Wilson..  

Robert  Johnson   __. 

E-  H.  Lindsay  

F.  W.  Havden  __  


Material  for  boiler  room 
Material  for  steam  pipes 

Tools    

Lime  

Material  and  labor  

Lumber  _  

Material  

Material...  

Material.  

Vault  lock.   

Foreman  mechanics. 

Labor   

Labor   

Labor  

Labor   

Labor   

Labor   

Labor   

Labor  

Labor    

Labor  

Labor   

Labor   

Sand,  etc...  

Labor   

Engineer  

Fireman  

Engineer    

Day  watchman   . . 

Night  watchman  

Head  janitor   

Janitor  

Janitor    

Janitor   

Janitor  


B 

13  "5 

B 

12  64 

B 

6  00 

B 

126  00 

B 

Si  75 

B 

81  75 

B 

69  75 

B 

67  60 

B 

62  40 

B 

60  00 

B 

58  50 

B 

58  50 

B 

58  50 

B 

54  00 

B 

43  87 

B 

29  40 

B 

26  25 

B 

22  12 

M 

93  00 

M 

74  40 

M 

69  60 

M 

75  00 

M 

50  00 

M 

80  00 

M 

70  00 

M 

70  CO 

M 

70  00 

M 

70  00 

4 
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SKVIOXTII  151KXXIAL  KKI'ORT 
LIST  OF  XOrCIIEHS— Continued. 


Date 


No. 


To  Whom  Paid 


What  For 


June 

5 

2260 

June 

.S 

2261 

5 

June 

5 

2263 

June 

5 

2264 

June 

5 

June 

5 

2266 

June 

5 

2267 

June 

2268 

June 

5 

2269 

June 

5 

2270 

June 

5 

2271 

June 

5 

2272 

June 

,S 

2273 

June 

5 

2274 

June 

5 

2275 

June 

5 

2276 

5 

2277 

June 

5 

2278 

June 

,S 

2279 

Tune 

5 

2280 

June 

5 

2281 

June 

5 

2282 

July 

3 

2283 

July 

3 

2284 

July 

3 

2285 

July 

3 

2286 

July 

3 

2287 

July 

3 

2288 

July 

3 

2289 

July 

3 

2290 

R.  Branford   .   

The  Colorado  Fuel  &  Iron  Co 

E.  A,  Peters  &  Co  

The   Denver   Con.  Electric 
Light  Co    

The  Denver  t'nion  Water  Co 

Daniels  &  Fisher  .  _   

Peter  Guniry   

The  Silver  State  Towel  Sup- 
ply Co  ;  

George  Mayer  Hardware  Co. 

The  Colorado  Ice  &  Storage 

Co    

The  Capital  Ice  Co  

Denver'Engineers  Supply  Co 

The  Fair   _. 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Geo.  Tritch  Hardware 

Co   _  . 

The  Cordes,   Feldhauser  & 
Loftus  Carpet  Co  

The  Cordes.    Feldhauser  & 
I.oftus  Carpet  Co  

The  Cordes.   Feldhauser  & 
Loftus  Carpet  Co   

McPhee  &  McGinnity  

John  Allen   _   . 

Jas.  Banks    

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Frank  Anderson  ._  

Otto  Mears   

Benj.  F.  Crowell  

Chas.  J.  Hughes,  Jr  

John  L.  Routt  

Peter  Guniry    

Herman  Lueders  

R.  C.  Grelner  

Colonel  Malone   


Janitor .   

Coal,  May  _  

Toilet  paper   

Light,  April  and  May  

Water,  May  

Janitors'  supplies   

Cash  advanced,  boiler  iu' 
spectioit  and  sundries  ,. 

Towel  service   

Grindstone,  etc  

Ice  

Ice    

Material  for  boiler  room  . 
Soap.    1  

Repairs  in  boiler  room    . . 

Ice  tongs   

Curtains,  Governor's  Re- 
ception room.  _   

Draperies,  Governor's  Re- 
ception room   

Carpets,  etc  

Lumber  ...   

Carpenter  work   

Carpenter  work.  _. 

Cuspidors  and  seals  _. 

Material  and  labor  

Manager  ,  

Manager   

Manager  

Manager  _  __  

Superintendent  

Secretary    

Assistant  to  superintend't 
Office  boy  to  superintend't 


M 

58  8.S 

M 

33  9S 

M 

M 

24  80 

M 

16  50 

M 

7  20 

M 

9  05 

M 

6  25 

M 

9  29 

M 

7  73 

4  75 

M 

4  00 

F 

F 

300  00 

p 

F 

III  54 

B 

67  60 

F 

67  60 

F 

20  13 

F 

II  28 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

300  00 

B 

166  6s 

B 

150  00 

B 

17  CO 

KOAU!)  OF  CAIMTOL  MANACERS. 
LIST  OF  VOUCHIOUS— Continued. 
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No. 


To  Whom  Paid 


What  For 


July 

3 

2291 

July 

3 

2^92 

;uly 

3 

2293 

July 

3 

2294 

Julv 

2295 

2296 

lulv 

3 

2297 

July 

2298 

Tul  V 

2200 

Tulv 

2300 

July 

2301 

Tulv 

July 

2303 

July 

3 

2304 

July 

3 

2305 

Tulv 

3 

2306 

July 

3 

2307 

Tulv 

3 

2308 

July 

3 

2309 

July 

3 

2310 

July 

3 

231 1 

July 

3 

2312 

July 

3 

2313 

July 

3 

2314 

July 

3 

2315 

July 

3 

2316 

July 

3 

2317 

July 

3 

2318 

July 

3 

2319 

July 

3 

2320 

July 

3 

2321 

July 

3 

2322 

July 

3 

2323 

July 

,1 

2324 

July 

3 

2325 

E.  Meininger  

C.  J.  Kelly    

Chas.  O.  Garwin  

The  Lane  Bridge  and  Iron 
Works   

McPhee  &  McGinnity  

C.  W.  Fair   

B.  F.  Threewit  

Wm.  Curnow  

Geo.  Mayer  Hardware  Co  

Peter  Gumry   

The  Mountain  F.lectric  Co... 

Cliff  &  Cave...  

G.  Bryan     

Wm.  Curnow   

Walter  Forestell  

E.  F.  Warren   

John  T.  Butler...  

Thos.  Dunstone..  

Nels  Oslund    

Oskar  Karsten   

Fred  Barth  

Barnett  Neville   

John  P.  Lees   

Loring  Louis  ..   

Frank  Brannan   

John  Waldon  

J.  B.  Needham   

Oscar  Boling   

Henry  Seller    

B.  R.  Newcomb   

A.  E.  Nyquist  

M.  Boring    

Joseph  Maloney  

The  Lane  Bridge  and  Iron 
Works   

Chas.  M.  McCabe  


Drawing  material  

Printing    

Typewriting  

Labor  and  material  

Cement  and  lumber,  

Labor  and  material  

Lime  and  plaster...  

Material     . 

Nails,  iron,  etc  

Cash  adv'nc'd,  hemp,  sand 

Electric  supplies  

Freight  and  garbage  

Foreman  mechanics  

Labor   

Labor   

Labor  

Labor  

Labor   

Labor    

Labor    

Labor    

Labor  

Labor   

Labor  .  

Labor   

Labor    

Labor   

Labor   

Labor   

Labor  

Labor  

Labor   

Labor    

Est.  8,  cont.  5,  ornamental 
cast  iron  work  

Est.  21,    plastering  and 
stucco  work  


$          13  S.'i 

4  50 

c  Rc 
.5  "5 

B 

139  04 

B 

122  05 

B 

88  80 

B 

64  80 

B 

57  60 

B 

35  83 

B 

14  25 

B 

5  30 

B 

2  92 

B 

112  50 

B 

78  00 

B 

76  50 

B 

65  00 

B 

60  00 

B 

60  00 

B 

60  00 

B 

56  25 

B 

.56  25 

B 

47  25 

B 

42  75 

B 

40  50 

B 

37  63 

B 

36  75 

B 

36  00 

B 

29  25 

B 

22  10 

B 

22  75 

B 

16  00 

B 

9  00 

B 

'    7  80 

B 

33  75 
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SEVKNTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


No 


To  Whom  Paid 


What  For 


2326 

2327 
2328 
2329 

2330 

2331 
2332 
2333 

2334 

2335 

2336 


July 

3 

2337 

July 

3 

2338 

July 

3 

2339 

July 

3 

2340 

July 

3 

2341 

July. 

3 

2342 

July 

3 

2343 

July 

3 

2344 

July 

3 

2345 

July 

3 

2346 

July 

3 

2347 

July 

3 

2348 

July 

3 

2349 

July 

3 

2350 

July 

3 

2351 

July 

3 

2352 

July 

3 

2353 

July 

■  3 

2354 

July 

3 

2355 

July 

3 

2356 

Chas.  M.  McCabe   

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co.   

The  Brown  and  Haywood  Co 
C.  W.  Fair   ... 

C.  W.  Fair   

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co. 

T.  J.  Morrison   

The  Silver  State  Towel  Sup- 
ply Co  

The  Denver  Con.  Electric  Co 

E.  Lindsay   

The  Capital  Ice  Co  

Th.  Eberman   

Patrick  Boyle  

James  Falkner  

J.  W.  Jackson   

A.  R.  Wilson  

F.  W.  Hayden   

E-  H.  Lindsay  

Robert  Johnson  

R.  Bran  ford  

J.  W.  Mulnix   

James  Neville..   

McPhee  &  McGinnity  

Jas.  Banks   

John  Allen   

A.  H  Andrews  &  Co  

Cliff  &  Cave.  

Daniels  &  Fisher  

The  Colorado  Fuel  &  Irou  Co. 

City  of  Denver    


Est.  22,pla«teringandstuc- 
co  work;  retained  per- 
centage;final 

Est.  6,  cont.  4,  wainscoting 
aud  stalls  in  toilet  rooms 

Est.  5.  glass  and  glazing; 
retained  perct'ge;  final 

Bst.  13  galvanized  iron 
work   

Est.  14,  advanced  retained 
percentage;  galvanized 
iron  work  

Gas,  May  and  June  

Water,  May  and  Juue  

Flags   

Towel  service  

Light,  June...  

Washing  towels  for  Su- 
preme Court  and  Court 
of  Appeals   

Ice   

Engineer  

Fireman    

Engineer...  

Head  janitor   

Janitor   

Janitor  

Janitor    

Janitor   

Janitor   

Day  watchman  

Night  watchman  

Lumber   

Carpenter  work   

Carpenter  work   

One  b'k  case.  Supreme  C't 

Moving  picture  ..  

Shades   

Coal,  June...   

Survey  and  grades.  Capitol 
grounds   


B 

162  74 

B 

450  81 

B 

315  90 

B 

133  97 

M 

175  50 

M 

70  30 

M 

25  00 

M 

M 

10  20 

M 

5  00 

M 

3  75 

M 

90  00 

M 

72  00 

M 

69  fio 

M 

80  00 

M 

70  00 

M 

70  00 

M 

70  00 

M 

70  00 

M 

70  00 

M 

75  00 

M 

50  00 

F 

80  39 

F 

65  00 

F 

65  00 

V 

45  00 

P 

8  00 

P 

5  35 

M 

44  04 

G 

295  92 

BOARD  OF  CAriTOL  MANAGERS. 
LIST  OF  VOUCHERS-Contlnued. 


No. 


To  Whom  Paid 


What  For 


1895 


July  3 

2357 

AUR.  I 

2358 

Aug.  I 

2359 

Aug.  I 

2360 

Aug.  I 

2361 

Aug.  I 

2362 

Aug.  I 

2363 

Aug.  I 

2364 

Aug  I 

2365 

Aug.  1 

2366 

Aug.  I 

2367 

Aug.  I 

2368 

Aug.  I 

2369 

Aug.  I 

2370 

Aug.  I 

2371 

Aug.  1 

2372 

Aug.  I 

2373 

Aug. 

2374 

Aug.  1 

2375 

Aug.  I 

2376 

Aug.  I 

2377 

Aug.  I 

2378 

Aug.  I 

2379 

Aug.  I 

2380 

Aug.  I 

2381 

Aug.  I 

2382 

Aug.  I 

2383 

Aug.  I 

2384 

Aug.  I 

2385 

Aug.  I 

2386 

Aug.  I 

2387 

Aug.  I 

2388 

23S9 


Reinhard  Schuetze  

Otto  Mears    

Benj.  F.  Crowell  

Chas.  J.  Hughes,  Jr...  

John  L.  Routt  

Peter  Gumry  .  

Herman  Lueders..  

R.  C.  Greiner  

Colonel  Malone  .   

Herman  Lueders  

B.  F.  Threewit  

The   I.ane  Bridge  and  Iron 
Works   

McPhee  &  McGinnity  

Fred  Stapp   

John  SauUry   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Denver  Stove  and  Hard- 
ware Co   

The  Denver  Wire  and  Iron 
Works  Co   . .  _ . 

The  Mountain  Electric  Co  .  _  _ 

The  Hallack  &  Howard  I,um- 
ber  Co   

Geo.  Mayer  Hardware  Co  

A  J.  Baker  &  Co  

G.  Bryan    

Frank  Brannan    

Edward  Wort  

Wm.  Curnow    . 

Walter  Forestell  

Wm  Needham    

E.  F.  Warren   . 

John  Allen   

B.  R.  Newcomb  

Henry  Seller  

Jas.  Banks  .__   


Plans,  etc. .  Capitol  grou  n  ds 

Manager    

Manager   

Manager    

Manager  

Superintendent   

Secretary   

Assistant  to  superintend'! 

Office  boy  to  superintend't 

Cash  adv'ed,  office  expense 

Plaster,  lime  and  hair  

Labor,  railing,  house  and 
senate   

Lumber,  etc  

Slate   ._. 

Labor   

Material    

Window  screen  cloth  

Catches  and  stops  

Material  for  wiring  Court 
of  Appeals  chambers  

Lumber   

Hardware,  etc  

Brick    

Foreman  mechanics  

Labor     

Labor    

Labor  

Labor   

Labor   _.. 

Labor   .  _  .  

Labor     

Labor    

Labor  _  .  

Labor  __. 
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To  Whom  Paid 


What  For 


2390 
2391 
2392 
2393 
2394 
2395 
2396 
2397 
2398 

2399 
2400 
2401 

2402 

2403 
2404 

2405 
2406 
2407 
2408 
2409 
2410 
241 1 
2412 
2413 
2414 
2415 
2416 

2417 

2418 
2419 
2420 

2421 


John  P.  Butler  

Nels  Oslund   

Thos.  Dunstone  

Jas.  P.  Lees  

Oskar  Karsten  ,    

Barnett  Neville   _  

George  Stark  

Crane  Elevator  Co  

The  Colorado  Telephone  Co, 

The    Denver   Con.  Electric 

Co  .  _  _   

The  Denver  Union  Water  Co 

Continental  Oil  Co  

The  Silver  State  Towel  Sup- 
ply Co  

The  Hallack  Paint,  Oil  and 
Glass  Co   

Geo.  Mayer  Hardware  Co  

Th.  Eberman   

Patrick  Boyle  

James  Falkner  :..   

J.  W  Muliiix   

James  Neville.   

J.  W.  Jackson  

R.  Branford  

Robt.  Johnson  

E-  H.  Lindsay  

F.  W.  Hayden  .'  

A.  R.  Wilson  

The  Mountain  Electric  Co... 

The  Mountain  Electric  Co... 

F.  Cogswell   _.. 

Alex.  C.  Foster,  assignee  

Mclntyre  &  Church  

Mclntyre  &  Church  


Labor   

Labor    

Labor  

Labor  

Labor  ._  _.. 

Labor   

Labor   __. 

Est.  2,  elevators  

Telephone  rentals,  3d  q'tr 

Light,  July  

Water,  July  

Machine  oil  for  boiler  room 

Towel  service    

Plate  glass  __  

Water  cooler  and  janitors' 
supplies  _.  

Engineer..  

Fireman  

Assistant  engineer  

Day  watchman  

Night  watchman   

Head  janitor   

Janitor  

Janitor    

Janitor   

Janitor   

Janitor  

Est.  7,  cont.  3,  hanging  gas 
and  electric  fixtures  

Est.  8,  cont,  3,  hanging  gas 
and  electric  fixtures  ;  re- 
tained percentage;  final. 

Card  catalogue  case  

Moulding  hooks  

Est.  I,  grading  grounds.  _ . 

Work  on  sidewalk  around 
grounds    


B 

$        62  40 

B 

62  40 

B 

B 

58  50 

B 

58  ,50 

B 

40  50 

B 

22  05 

B 

4  380  30 

M 

418  00 

M 

51  60 

M 

31  60 

M 

21  40 

M 

18  00 

M 

16  00 

M 

15  80 

M 

90  no 

M 

72  00 

M 

72  00 

M 

75  00 

M 

50  00 

M 

M 

M 

70  00 

M 

70  00 

M 

70  00 

M 

70  00 

F 

4  95 

F 

7,S  II 

F 

63  00 

F 

7  50 

G 

648  00 

G 

207  75 
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a 

Date 

No. 

I'o  Whom  Paid 

What  For 

Appro' 

Amount 

■895 

Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 

Aug 

Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 

Sept. 

Sept. 
Sept. 


2422 
2423 
2424 

2425 
2426 
2427 
2428 
2429 
2430 
2431 
2432 
2433 
2434 
2435 
2436 
2437 
2438 
2439 
2440 

2441 
2442 
2443 
2444 

2445 

2446 

2447 
2448 
2449 
2450 

245' 
2452 
2453 
2454 

2455 


J.  B.  Needhatn  

Fred.  Barth   

Albert  Crook   

Claire  Pogue  

Rocky  Mt.  News  Printing  Co 
Republican  Publishing  Co  . , 

John  Waldron    

Fred  Church   

James  Gaviney   

Thos.  Lydon  _ 

Thos.  Kelly  

William  Kox  _  

Michael  Lanahan   

D.  Delaney   

McPhee&  McGinnity  

Geo.  Mayer  Hardware  Co  

Ed.  Quinn  .   

M.  Canley  „  

David  McKiddie    

The  Hughes  &  Keith  Plumb 
ing  and  Chandelier  Co  

Otto  Mears     

Benj.  F.  Crowell  

Chas.J.  Hughes,  Jr  

John  L.  Routt..   

Peter  Gumry   

Herman  Lueders  

R.  C.  Greiner   

Colore!  Malone   

E.  Meininger   

C  W  Fair   

C.  W.  Fair  

B.  F.  Threewit  

The  Lane  Bridge  and  Iron 
Works   

The  Lane  Bridge  and  Iron 
Works   


Labor  and  teams..  

Labor   

Engineer   J  

Typewrititlg  

Advertising  

Advertising   

Labor  

Labor   

Labor   

Labor     

Labor  ...^  

Labor   

Labor  __   

Labor    

Stakes..  _  

Tools  

Labor   __  

Labor   

Labor   

Est.    I,    cont.   4,  piping 
grounds   

Manager  

Manager   

Manager    

Manager   _. 

Superintendent  

Secretary   

A.ssistant  to  superintend't 

Ofl&ce  boy  to  superintend't 

Drawing  material...  

Labor  and  mateiial,  house 
andsenate   

Labor  and  material,  2d 
floor  corridors.  

Cement  and  plaster..  

Labor  and  material,  base- 
ment floor  in  dome  

Labor  and  material,  base- 
ment floor  in  dome  


G 

$       120  65 

G 

58  50 

G 

33  30 

G 

21  30 

G 

18  49 

G 

18  49 

G 

15  75 

G 

■5  7.S 

G 

15  50 

G 

14  00 

G 

13  00 

G 

13  00 

G 

8  00 

G 

8  00 

G 

7  50 

G 

6  60 

G 

4  00 

G 

4  00 

G 

4  00 

G 

1.769  56 

B 

208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

180  00 

B 

166  70 

B 

90  00 

B 

17  00 

B 

5  25 

B 

465  50 

B 

68  07 

B 

113  29 

B 

434  00 

B 

289  80 

SEVENTH  BIENNIAL  RErORT 
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No. 


To  Whom  Paid 


What  For 


< 


2456 


2458 
2459 

2460 
2461 
2462 

2463 
2464 
2465 

2466 

2467 
2468 
2469 
2470 
2471 
2472 

2473 
2474 

2475 
2476 

2477 
2478 
2479 

2480 

2481 
2482 

2483 
2484 

2485 

2486 

2487 


The  Lane  Bridge  and  Iron 
Works  

The  Lane  Bridge  and  Iron 
Works.    

Manuel  &  Hill  

McPhee  &  McGinnity  

Geo.  Mayer  Hardware  Co  

G.  Bryan.  

Wm.  Forestell   

Ed.  Wort...    

James  Banks  

E.  F.  Warren  

Henry  Seller  

B.  R.  Newcomb  

Nels  Oslund   

John  Allen  

Thomas  Dunstone  

John  P.  Butler  

Oskar  Karsten   

Fred  Barth   

Wm.  Curnow   

Wm.  Needham  

James  P.  Lees  

Joseph  Ruth   

E  W.  Whitman   

J.  B.  Needham  

Frank  Brennan..  

Claire  Pogue   

Barnett  Neville   

The  Denver  Con.  Gas  Co  

The  Colorado  Fuel  and  Iron 

Co   

The  Silver  State  Towel  Sup- 
ply Co   

The  Globe  Upholstering  and 
Repairing  Works  

The  Capital  Ice  Co  

Th  Ebermaii  


Labor  and  material,  first  „ 

floor  in  dome  

Material    B 

Painting,    court   of    ap-  „ 

peals,  etc..  

Lumber   B 

Hardware  and  tools   B 

Foreman  mechanics   B 

Labor     B 

Labor   B 

Labor     B 

Labor    B 

Labor    B 

Labor  .   B 

Labor    B 

Labor     B 

Labor   B 

Labor   B 

Labor    B 

Labor    B 

Labor   B 

Labor    B 

Labor   B 

Labor   B 

Labor     B 

Labor   B 

Labor   B 

Typewriting   B 

Labor    B 

Gas,  July  and  August   M 

Coal,  August    M 

Towel  service    M 

Repairing  chairs.    M 

Ice  ...       M 

Engineer.  ..      M 


HoAun  OF  (  Arri'oL  .\iaxa(;eu.s. 
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1895 
Sept.  4 

Sept. 

Sept. 

Sept. 

Sept. 

Sept. 

Sept 

Sept. 

Sept. 

Sept. 

Sept. 


No. 


To  Whom  Paid 


What  For 


a 
a 


2489 
2490 
2491 
2492 
2493 
2494 

2495 
2496 
2497 
2498 

2499 
2500 

2501 
2502 
2503 
2504 

2505 
2506 
2507 
250S 


Sept. 

4 

2509 

Sept. 

4 

2510 

Sept. 

4 

2511 

Sept. 

4 

2512 

Sept. 

4 

2513 

Sept. 

4 

2514 

Sept. 

4 

2515 

Oct. 

2 

2516 

Oct. 

2 

2517 

Oct 

2 

2518 

Oct 

2 

2519 

Oct. 

2 

2520 

Oct. 

2 

2521 

James  Falkner.  

Patrick  Boyle    

J.  W.  Mulni.K.   

Barnet  Neville  

James  Neville. .    

J.  W.  Jacksor  

F.  W.  Haydeii   

A.  R.  Wils->n.  ...   

Robert  Johnson  

R.  Branford  

E.Lindsay    

The  Cordes,  Feldhauser  & 
Loftus  Carpet  Co  

J.  S.  Stahl  &  Co   

Manuel  &  Hiil   

Denver  Book  &  Stationery  Co 

Daniels  &  Fisher  

The  Parkinson   &  Wallace 
China  Co   

Mclntyre  &  Church  .   

The  Hughes  &  Keith  Plumb- 
ing' and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

John  D.  McGilvray  &  Co  

Mclntyre  &  Church..  

Albert  Crook  

J.  B.  Needham  

Republican  Publishing  Co  

Rocky  Mt  .News  Printing  Co 

Clair"  Pogue   

Otto  Mears  

Benj.  F.  Crowell  ... 

Chas.  J.  Hughes.  Jr   

John  h  Routt   

James  Murdock  

Herman  Lueders  


Assistant  engineer  

Fireman    

Day  watchman  

Night  watchman   

Night  watchman  

Head  janitor   

Janitor   

Janitor  

Janitor  

Janitor  

Janitor  

Carpets,  etc.,  court  of  ap- 
peals     

Typewriter  and  desk   

Re-finishing  furniture  

Copying  tank,  etc...  

Crepe  and  felt.  

Two  jardineres  Governor  s 
Reception  room  

Est.  2.  grading  grounds. . . 

Est    2,    cont.    4,  piping 
giounds   

Est.  3,    cont.    4,  piping 
grounds    . .    . .  _ . 

Est.  I,  sandstone  flagging 
around  building  

Additional  grading  ..   

Engineer  

Team  and  driver  

Advertising   

Advertising  

Typewriting  

Manager   

Manager  

Manager  

Manager  ...   

Superintendent   

Secretary   


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

F 

F 
F 
F 
F 

F 

G 
G 

G 

G 

G 
G 
G 
G 
G 
G 
B 

n 

B 
B 
B 
B 


72  00 
72  00 
75  00 
32  25 
17  75 
80  00 
70  00 
70  00 
70  00 
70  00 
70  00 

240  88 

115  50 
27  00 
10  80 
7  25 
4  00 
I. 215  00 
95  85 
301  73 
745  20 

353  94 
100  00 

29  75 
17  40 
17  40 
14  40 
20S  33 
208  33 
208  33 
208  33 
208  33 
166  6s 
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Date 


No. 


To  Whom  Paid 


What  For 


a 
a 
< 


1895 


Oct. 

2 

2522 

Oct. 

2 

2.S23 

Oct. 

2 

2524 

Oct. 

2 

2525 

Oct. 

2 

2526 

Oct 

2 

2527 

Oct. 

2 

2528 

Oct. 

2 

2529 

Oct. 

2 

2530 

Oct. 

2 

2531 

Oct. 

2 

2532 

Oct. 

2 

2533 

Oct. 

2 

2534 

Oct. 

2 

2535 

Oct. 

2 

2536 

Oct. 

2 

2537 

Oct. 

2 

2538 

Oct. 

2 

2539 

Oct 

2 

2540 

Oct. 

2 

2541 

Oct. 

2 

2542 

Oct. 

2 

2543 

Oct. 

2 

2544 

Oct. 

2 

2545 

Oct. 

2 

2546 

Oct. 

2 

2547 

Oct. 

2 

2548 

Oct. 

2 

2549 

Oct. 

2 

2550 

Oct. 

2 

2551 

Oct. 

2 

2552 

Oct. 

2 

2553 

Oct. 

2 

2554 

Oct. 

2 

2555 

A.  C.  Hunt   

Colonel  Malone   

E-  Meininger   

P.  A.  Taylor  

The  Chain  &  Hardy  Book, 
Stationery  and  Art  Co  

Chas.  F  Hoeckel  .  

Claire  Pogue  .__ 

Crane  Elevator  Co  

McPhee  &  McGinnity  

The  Lauf  Br'ge  and  Iron  W'ks 

B.  F.  Threewit    

The  Mountain  Electric  Co. 
Thel.aneBr'geand  IronW'ks 

Sites  &  Buell  

Hendrie  &  Bolthoff  MTg.  Co. 
The  Geo.  Tritch  Hardware  Co 

G.  Bryan  

Walter  Forestell  

Ed  Wort   

Wm.  Curnow...  

John  Clark   

John  Allen  

E  F.  Warren  

Jas  Banks   

Henry  Seller   

Nels  Oslund   

John  P.  Butler   _ 

Thos.  Dunstone  

Jas.  P.  Lees   

Oskar  Karsten  .__  

Barrett  Neville.  _  

B.  R.  Newcomb  

J.  B.  Needham   __ 

I,.  Lewis  


Assistant  to  superintend't 
Office  boy  to  superintend't 

Drawing  material  ___  

Clerical  services  

Stationery  

Printing    

Typewriting  

Est.  3,  elevators   

Lumber  and  cement  

Labor  and  material,  re- 
moving stairs  in  base- 
ment, etc  _  

Lime  and  plaster  

Electric  material..  

Ash  elevator   

Flagging  in  pump  room.. 

Material  _  

Hardware . .   

Foreman  mechanics  

Labor   

Labor...  

Labor   

Labor..   

Labor    

Labor  

Labor   

Labor     

Labor  _  

Labor   

Labor    

Labor    .. 

Labor  

Labor    

Labor    

Labor   

Labor    
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To  Whom  Paid 


What  For 


Amount 


Oct. 

2 

2556 

Oct. 

2 

2557 

Oct. 

2 

25,S8 

Oct. 

2 

2559 

Oct. 

2 

2560 

Oct. 

2 

2561 

Oct. 

2 

2562 

Oct. 

2 

2563 

Oct. 

2 

2564 

Oct. 

2 

2565 

Oct. 

2 

2566 

Oct. 

2 

2567 

Oct. 

2 

2568 

Oct 

2569 

Oct. 

2 

2570 

Oct. 

2 

2571 

Oct. 

2 

2572 

Oct. 

2 

2573 

Oct. 

2 

2574 

Oct. 

2 

2575 

Oct. 

2 

2576 

Oct. 

2 

2577 

Oct. 

2 

2578 

Oct. 

2 

2579 

Oct. 

2 

2580 

Oct. 

2 

2581 

Oct. 

2 

2582 

Oct. 

2 

2583 

Oct. 

2 

2584 

Oct. 

2 

258.5 

A.  G.  McChesney  

Jos.  Maloney   

Edward  Carey  

Th.  Eberman   

Jas.  Falkner   

Patrick  Boyle   

J.  W.  Mulnix   

James  Neville   

Jos.  T.  Boyd   

J.  W.  Jackson...  

Robert  Johnson  

R.  Branford    

E.  Lindsay  

F.  W.  Hayden  

A  R.  Wilson  

The  Colorado  Telephone  Co  . 

The  Colorado  Fuel  andiron 

Co   

The  Denver  Union  Water  Co 
Geo.  Mayer  Hardware  Co  

Denver  Engineer  Supply  Co. 

The     Denver  Consolidated 
Electric  Co  

The  Silver  State  Towel  Sup- 
ply Co     ... 

Hendrie  &  Bolthoff  Manu- 
facturing Co  

The  Colorado  Ice  and  Storage 

Co    

Cliff  &  Cave   

E.  Lindsay   

The  Denver  Consolidated  Gas 

Co  

Mclntyre  &  Church  

Mclntyre  &  Church  

John  D.  McGilvray  &  Co  


Labor   

Labor   

Labor    

Engineer   

Assistant  engineer.  

Fireman   

Day  watchman  

Night  watchman  

Elevator  pilot  

Head  janitor  ...    

Janitor   

Janitor   

Janitor  

Janitor   

Janitor  

Telephone  rentals,  4th  qr. 

Coal,  September..  

Water,  August  and  Sept.. 

Water  coolers,  tools,  etc  .. 

Tools  and  supplies,  boiler 
room   

Light,  August  and  Sept... 

Towel  service  

Tools  and  material  

Ice   

Moving  safe  

Washing  towels  for  Su- 
preme Court  and  Court 
of  Appeals  

Gas,  September   

Est.  3,  grading  grounds. . . 

Est.  4,  grading  grounds;  re- 
tained percentage  ;  final 

Est.  2,  sandstone  flagging 
around  building  


B 
B 
B 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

M 

M 
M 

M 

M 

M 

M 

M 
M 

M 

M 
G 
G 


8I<:VKNTH  BIENNIAL  UIOl'ORT 
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No. 


"895 

Oct. 

2 

2586 

Oct. 

2 

2587 

Oct. 

2 

25S8 

Oct. 

2 

2589 

Oct. 

2 

2590 

Oct. 

2 

2591 

Oct. 

2 

2592 

Oct. 

2 

2593 

Oct. 

2 

2594 

Oct. 

2 

2595 

Oct. 

2 

2596 

Oct. 

2 

2597 

Oct. 

2 

2598 

Oct. 

2 

2599 

Oct. 

2 

2600 

Oct. 

2 

2601 

Oct. 

2 

2602 

Oct. 

2 

2603 

Nov. 

2604 

Nov. 

2605 

Nov. 

2606 

Nov. 

2607 

Nov. 

2608 

Nov. 

2609 

Nov. 

2610 

Nov. 

261 1 

Nov. 

2612 

Nov. 

2613 

Nov. 

2614 

Nov. 

2615 

Nov. 

2616 

Nov. 

2617 

To  Whom  Paid 


John  D.  McGilvray  &  Co  

Richardson  it  Callahan  

J.  A.  Mclntyre    

Albert  Crook  

Mclntyre  &  Church  

Mclntyre  &  Church   

Mclntyre  it  Church  

Mclntyre  &  Church  

J.  B.  Needhaiu...  

Fred  Earth   

The  Tiraes-Sun  Pub.  Co  

Claire  Pogue. . ,   

The  Cordes,   Feldhauser  & 
Loftus  Carpet  Co  

The    Cordes,   Feldhauser  & 
Loftus  Carpet  Co.,_  

J.  P.  Paulson  ._  _ 

J.  G.  Kilpatrick   

Colfax  Avenue  Floral  Co  

The  Parkinson- Wallace  China 
Co  

Otto  Mears..    

Benj.  F.  Crowell   

Chas.  J.  Hughes,  Jr  

John  I,,  Routt..  _  

James  Murdoch  

Herman  Lueders.  

A.  C  Hunt   

Colonel  Malone._   

E.  Meininger  .   

F.  A.  Taylor  

H.  Lueders    

Rocky  .Mt.  News  Printing  Co 
Republican  Publishing  Co.  _ . 
Claire  Pogue    


What  For 


Est.  3,  sandstone  flagging 
around  building:  retain- 
ed percentage;  final  

Est.  I,  sandstone  andgran- 
ite  curbing  ar'nd  grounds 

Est.  I,  stone  steps  

Engineer    

Additional  grading.   

Removing  spalls  

Extra  grading  _  

Extra  grading    

Teamster    

Labor  

Adverti.sing  

Typewriting  

Carpets,  etc  ,  offices  

Carpets,  etc.,  Court  of  Ap- 
peals    

Show  cases  and  tables, 
Bureau  of  Mines  

Desk  for  Court  of  Appeals 

Palms,  Governor's  Recep- 
tion room   

Glassware,  Governor's  Re- 
ception room   

Manager   

Manager  

Manager ._   

Manager  

Superintendent   

Secretary  

Assistant  to  superintend't 

Office  boy  to  superintend't 

Drawing  material  

Clerk   

Cash  adv'ed  for  office  exp. 

Advertising    

Advertising    

Typewriting  


BOARD  OF  CAPITOL  MANAGERS. 
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Nov.  I 

2619 

Nov.  I 

2620 

Nov.  I 

2621 

Nov.  I 

2622 

Nov.  I 

2623 

Nov.  I 

2624 

Nov.  I 

2625 

Nov.  I 

2626 

Nov.  I 

2627 

Nov.  I 

2628 

Nov.  I 

2629 

Nov.  I 

2630 

Nov.  I 

2631 

Nov.  I 

2632 

Nov.  I 

2633 

Nov.  I 

2634 

Nov.  I 

2635 

Nov.  I 

2636 

Nov.  I 

2637 

Nov.  I 

2638 

Nov.  I 

2639 

Nov.  I 

2640 

Nov.  I 

2641 

Nov.  I 

2642 

Nov.  I 

2643 

Nov.  I 

2644 

Nov.  I 

2645 

Nov.  I 

2646 

Nov.  I 

2647 

Nov.  I 

2648 

Nov.  I 

2649 

Nov.  I 

2650 

Nov.  I 

2651 

Nov.  1 

2652 

To  Whom  Paid 


The  Denver  Onyx  and  Mar- 
ble Mauufacturing  Co  

George  A.  Goddard   

B.  F.  Threewit   

McPhee&  McGinnity  

The  Mountain  Electric  Co... 
Crane  Elevator  Co  .  

A.  J.  Baker  &  Co  

Hendrie  &  BolthoflF  Mfg.  Co 

James  Murdoch   _ 

Geo  Mayer  Hardvi'are  Co  

Manuel  &  Hill  

The  Geo  Tritch  Hardvpare  Co 

G.  Bryan   

Walter  Forestell   

Ed.  Wort    

John  Clark  

Wm.  Curnow   

Thos.  Duustone  

E  F  Warren    

Ja*.  Banks   

B.  R  Newcorab   

Nels  Oslund...  ._ 

John  P.  Butler  

Oskar  Karsten  . .  

Jas.  P.  Lees  .__   

A.  G.  McChesney  .  

Baruett  Neville   

Jos.  Maloney   .. 

G.  W.  Snider    ... 

Chas.  Bloom.  

Frank  Brennan..  

OUie  Eberman  . .  

A  C.  Hunt   

Crane  Elevator  Co  

The  Colo.  Fuel  and  Iron  Co.. 


What  For 


Est.  I,  cont.  5.  sec.  17,  mar- 
ble plinths,  blocks  and 
jambs     

Automatic  air  valves  

Lime  and  plaster  

Lumber   

Electric  supplies.   

Lights  in  elevators  

Brick   

Material  _. 

Cash  adv'ed  for  hemp,  etc. 

Nails  

Painting    

Hinges,  etc  

Foreman  mechanics...... 

Labor   

Labor  ._  

Labor  

Labor   _  

Labor   

Labor  .'  

Labor   . 

Labor  

Labor  ...    

Labor    _. 

Labor  ...   

Labor   

Labor  

Labor  ...   

Labor   

Labor   _.  :.. 

Labor  __  

Labor    

Labor  

Pat.  elevator  safety  catch. 

Est.  4,  advanced,  retained, 
percentage;  elevators  ... 

Coal,  October   


Amount 


B 

375  00 

B 

125  65 

B 

log  99 

B 

83  36 

B 

34  85 

B 

30  00 

B 

29  27 

B 

14  00 

B 

7  20 

B 

48  50 

B 

3  30 

B 

121  50 

B 

85  05 

B 

85  05 

B 

85  05 

B 

83  47 

B 

76  80 

B 

70  20 

B 

B 

66  30 

B 

64  80 

B 

64  80 

B 

60  75 

B 

59  62 

B 

58  50 

B 

58  50 

B 

52  50 

B 

30  75 

B 

25  20 

B 

18  00 

B 

6  00 

B 

100  00 

B 

1,000  00 

M 

190  63 

U2 


SKVEN'IH  HIKXMAl,  UKroU'l' 


r.IST  OF  VOLCHEUS— Contimunl. 


Date 


To  Whom  Paid 


What  For 


2653 
26.54 
2655 
2656 

2657 
2658 

2659 
2660 
2661 
2662 
2663 
2664 

2665 

2666 
2667 
2668 
2669 
2670 
2671 
2672 
2673 
2674 
2675 
2676 
2677 
2678 

2679  i 


The  Denver  Con.  Gas  Co  

The  Denver  Con.  Electric  Co 
The  Denver  Union  Water  Co 
The  DianTOud  Inc.  Lamp  Co 
The  Geo  Tritch  Hardware  Co 

Cecil  A.  Deane   

Daniels  &  Fisher  

The  Silver  StateTonrelSup.Co 

Hendrie  &  BoIthoffMfg.  Co  . 

The  Colo.  Ice  and  Storage  Co 

The  Fair  

Geo.  Mayer  Hardware  Co  

The   Parkinson  &  Wallace 
China' Co   

Con'inental  Oil  Co  

Th.  Eberman   

Jas.  Falkner   

Patrick  Boyle  

J.  W.  Mulnix  

James  Neville    

J.  W.  Jackson    . 

F.  W.  Hayden  

A.  R.  Wilson...  

E.  Lindsay  

R.  Branford  

Robt  Johnson  

los.  T.  Boyd..   

The  Mountain  Electric  Co... 


2680    The  Mountain  Electric  Co. 


2681     The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  


2682  Richardson  &  Callahan 

2683  J  A  Mclntyre...  


Gas,  October  

Light,  October  

Water,  October  

Incandescent  lamps  . .  . 

Tools  and  .'supplies   

Charge  of  relics  during  fes- 
tival    

Hose,  etc  

Towel  service  

Supplies  for  boilc  room . . 

Ice   

Bunting  

Brooms,  etc   

Cuspidors,  etc..  Supreme 
Court   

Oil  for  boiler  room  

Engineer   ._. 

Assistant  engineer.  

Fireman    

Day  watchman  

Night  watchman  

Head  janitor  

Janitor  

Janitor  and  polish  

Janitor  

Janitor...   

Janitor  

Elevator  pilot  

Est.  I,  cont.  4,  installing 
iron  armored  conduits.. 

Est.  2.  cont.  4.  installing 
iron  armored  conduits; 
retained  percentage; 
final    

Est  3.  cont.  4,  piping 
grounds   

Est.  2,  sandstone  curbing 
around  grounds  

Est  2,  stone  steps  and 
foundations  


M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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No. 


189s 

2684 

Nov. 

2685 

Nov. 

2686 

Nov. 

2687 

Nov. 

2688 

Nov. 

2689 

Nov. 

2690 

Nov. 

2691 

Nov. 

2692 

Nov. 

2693 

Nov. 

2694 

Dec. 

4 

2695 

Dec. 

4 

2696 

Dec. 

4 

2697 

Dec 

4 

2698 

Dec. 

4 

2699 

Dec. 

4 

2700 

Dec 

4 

2701 

Dec. 

4 

2702 

Dec. 

4 

2703 

Dec. 

4 

2704 

Dec. 

4 

2705 

Dec. 

4 

2706 

Dec. 

4 

2707 

Dec. 

4 

2708 

Dec. 

4 

2709 

Dec. 

4 

2710 

Dec. 

4 

2711 

Dec. 

4 

2712 

Dec. 

4 

2713 

Dec. 

4 

2714 

Dec. 

4 

2715 

Dec. 

4 

2716 

To  Whom  Paid 


What  For 


The  Colorado  Paving  Co  

The  Denver  Union  Water  Co 

The  Mountain  Electric  Co. . 

The  Geo.  Tritch  Hardvpare  Co 

Richardson  &  Callahan   , 

Albert  Crook  

Fred  Barth   

John  Waldron    

Claire  Pogue  

Manuel  &  Hill   

A.  H,  Andrews  &  Co  

Otto  Mears   

Chas.  J.  Hughes,  Jr   

John  L.  Routt   

Job  A.  Cooper.  _  _.  

James  Murdoch  

Herman  Lueders  

A.  C.  Hunt   

F.  A  Taylor   , 

Republican  Publishing  Co. . . 

Rocky   Mt.    News  Printing 
Co  

The  Times-Sun  Pub.  Co  

Claire  Pogue  

G.  Bryan    

Charles  Bloom..   

Ed.  Wort    

Walter  ForestelL.  _. 

E.  F.  Warren  

James  Banks  

B.  R.  Newcorab  

Nels  Oslund   _ 

Oskar  Karsten   

G.  W.  Snider  


Est.    I,   asphalt  paving, 
walks  and  drives  

Meters  and  connections  on 
grounds  

Wire     in     conduits  on 
grounds  

Nails   

Additional    concrete  for 
curbing   

Engineer  

Labor   

Labor,  team  and  driver... 

Typewriting   

Painting  

Bookcase  and  chair.  Gov- 
ernor's office...  

Manager    

Manager    

Manager    

Manager  

Superintendent  

Secretary     

Assistant  to  superintend't 

Clerk   

Advertising    

Advertising  

Advertising  

Typewriting   

Foreman  mechanics  

Labor   

Labor  

Labor  . 

Labor    

Labor   

Labor   

Labor  ...  

Labor  

Labor,  team  and  driver  


(14 
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No. 


To  Whom  Paid 


What  For 


Dec. 

4 

2717 

Dec. 

4 

2718 

Dec. 

4 

2719 

Dec. 

4 

2720 

Dec. 

4 

2721 

Dec. 

4 

2722 

Dec. 

4 

2723 

Dec 

4 

2724 

Dec. 

4 

2725 

Dec. 

4 

2726 

Dec. 

4 

2727 

Dec. 

4 

2728 

Dec. 

4 

2729 

Dec. 

4 

2730 

Dec. 

4 

2731 

Dec. 

4 

2732 

Dec. 

4 

2733 

Dec 

4 

2734 

Dec. 

4 

2735 

Dec. 

4 

2736 

Dec. 

4 

2737 

Dec. 

4 

2738 

Dec. 

4 

2739 

Dec. 

4 

2740 

Dec. 

4 

2741 

Dec. 

4 

2742 

Dec. 

4 

2743 

Dec. 

4 

2744 

Dec. 

4 

2745 

Dec. 

4 

2746 

Dec. 

4 

2747 

Dec. 

4 

2748 

Dec. 

4 

2749 

A.  G.  McChesney  

John  P.  Butler  _  

Joseph  Maloiiej' 

Johu  Clatk    

Win.  Ciiruow  . 
Janits  P.  I.ees 
Joseph  Ruth 

C  W.  Hair   

C  \V  Fair   

The  Scott  Supply  and  Tool  Co. 

C.  J  Reilly   

Canceled   

McPhee  &  McGinnity  

F.  E.  Edbrouke  &  Co  

The  Mountain  FClectric  Co... 

B.  F.  Threewit  

Sites  &  Buell   

M.J.  Patterson   _  _ 

Geo.  B.  Carpenter  &  Co  

A.  J.  Baker  &  Co  

Herman  Lueders   

General  Electric  Co   

The  Hughes  &  Keilh  Plumb 
ing  .ind  Cliaudelier  Co  

The  Hughes  &  Keilh  Plumb 
ing  and  Chandelier  Co  

The  Hughes  &  Keith  Plumb 
ing  and  Chandelier  Co  

Th.  Eberraaii   .  . .  . 

Jas.  Falkner    

Pat  lick  Boyle   

J.  W  Miilnix. .   

James  Neville  

J.  W.  Jackson..  

Robert  Johnson  

E  Lindsay...     


Labor   

Labor  

Labor   

Labor  _   

Labor   

Labor  .     

Labor     

Balustrades     for  bases. 
House  and  Senate  . 

Ash  cans  and  smoke  stack 

One  lathe,  etc   

Changing  radiators.  House 
ana  Senate  

Lumber,  etc   

Examination  report  

Electric  supplies   

Lime  and  plaster  

Flagstone  

Labor  in  dome   

Hemp   

Brick   

Office  expense,  cash  adv'ed 

Electric  supplies  

Slop  hoppers,  2d  and  3d 
floors.    

Ice  coolers.  House  and  Sen- 
ate  

Setting  wash  bowls  

Engineer   

Assistant  engineer  

Fireman   

Day  watchman    

Night  watchman  

Head  janiti^r   

Janitor  

Janitor   


B 
B 
B 
B 
B 

B 
B 

B 

M 
M 
M 
M 
M 
M 
M 
M 


B 

3        55  12 

B 

52  95 

B 

28  50 

B 

25  20 

B 

24  41 

B 

17  43 

B 

7  50 

B 

481  65 

B 

162  74 

B 

149  83 

B 

129  97 

B 

B 

92  22 

B 

50  00 

B 

44  00 

B 

28  20 

B 

24  22 
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LIST  OF  VOrCJIIIOliS-  Continued. 


a 

Date 

No. 

To  Whom  Paid 

What  For 

j  Appro' 

Amount 

Dec. 

4 

2750 

Dec. 

4 

2751 

Dec. 

4 

2752 

Dec. 

4 

2753 

Dec. 

4 

2754 

Dec. 

4 

2755 

Dec. 

4 

2756 

Dec. 

4 

2757 

Dec. 

4 

2758 

Dec. 

4 

2759 

Dec. 

4 

2760 

Dec. 

4 

2761 

Dec. 

4 

2762 

Dec. 

4 

2763 

Dec. 

4 

2764 

Dec. 

4 

2765 

Dec. 

4 

2766 

Dec. 

4 

2767 

Dec. 

4 

2768 

Dec. 

4 

2769 

Dec. 

4 

2770 

Dec. 

4 

2771 

Dec. 

4 

2772 

Dec. 

4 

2773 

Dec. 

4 

2774 

Dec. 

4 

2775 

Dec. 

4 

2776 

Dec. 

4 

2777 

Dec. 

4 

2778 

Dec. 

4 

2779 

Dec. 

4 

2780 

R.  Branford     

F.  W.  Hayden    

A.  R.  Wilson    

Jos.  T.  Boyd    

■Victor  Coal  and  Coke  Co  

The  Colo.  Fuel  and  Iron  Co  , 

The  Denver  Con.  Gas  Co  

The  Denver  Con.  Electric  Co. 

The  Denver  Union  Water  Co. 

The  Silver  State  Towel  Sup- 
ply Co...   

Republican  Publishing  Co. 

Rocky  Mt.  News  Printing  Co. 

The  Colo.  Ice  and  Storage  Co. 

The  Times-Sun  Pub  Co  

The  Cooper-Hagus  Fur.  Co.. 

Geo.  Mayer  Hardware  Co  

C.  J.  Reilly  

Continental  Oil  Co  

Albert  Crook    

The  Colorado  Paving  Co  

The  Colorado  Paving  Co  

The  Colorado  Paving  Co  

Richardson  &  Callahan  

Richardson  &  Callahan  

J.  A.  Mclntyre   

The  Hughes  &  Keith  Plumb 
ing  and  Chandelier  Co  

John  Quintan  

Fred  Earth    

Barnett  Neville  _  

Anton  Elzi   

John  Dreyer  _  


Janitor    

Janitor     

Janitor     . 

Elevator  pilot  

Coal,  October   

Coal,  November   

Gas.  November...  

Light,  November  

Water,  November  

Towel  service   

Advertising  

Advertising   

Ice   

Advertising  

Repairs,  Secretary  of  State 

Tools,  etc   

Supplies  for  boiler  room.. 

Oil  for  boiler  room  

Engineer   

Estimate  2,  asphalt  paving, 
walks  and  drives  

Est.  3,  advanced,  retained 
percentage;  asphalt  pav- 
ing, walks  ancf  drives. .  _ 

Ten  granite  curb  corners  . 

Est.  3,  curbing  around 
grounds   

Est.  4,  curbing  around 
grounds,  retained  per- 
centage; final  

Est.  3,  stone  steps  and 
foundations  

Est.  4,  cont.  4,  advanced, 
retained  percentage; 
piping  grounds  

Labor  

Labor   

Labor   

Labor   

Labor   


M 

$        70  00 

M 

70  00 

M 

70  00 

M 

50  00 

M 

40  85 

M 

456  90 

M 

144  25 

M 

36  45 

M 

53  80 

M 

19  90 

M 

7  63 

M 

7  63 

M 

7  00 

M 

5  56 

M 

4  50 

M 

4  40 

M 

3  66 

M 

2  20 

G 

100  00 

G 

448  37 
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No. 


To  Whom  Paid 


2781 
2782 
2783 
2784 

2785 

27S6 


Dec. 

4 

2787 

Dec. 

4 

2788 

Dec. 

4 

2789 

Dec. 

4 

2790 

Dec. 

31 

2791 

Dec. 

31 

2792 

Dec. 

31 

2793 

Dec. 

31 

2794 

Dec. 

31 

2795 

Dec. 

31 

2796 

Dec. 

31 

2797 

Dec. 

31 

2798 

Dec. 

31 

2799 

Dec. 

31 

2800 

Dec. 

31 

2801 

Dec. 

31 

2802 

Dec. 

31 

2803 

Dec. 

31 

2804 

Dec. 

3> 

2805 

Dec. 

31 

2806 

Dec, 

31 

2807 

Dec. 

31 

2808 

Dec. 

31 

2809 

John  Bergstrom  

The  Hallack  &  Howard  Lum- 
ber Co   

Richardson  &  Callahan  

The  Geo.  Tritch  Hardware 
Co  

Cruder  &  Paeschke  

A.  H.  Andrews  &  Co   

Daniels  &  Fisher  _  __. 

Daniels  &  Fisher  

Hendrie  &  Bolthoff  Mfg.  Co. 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Otto  Mears    

Chas.  J.  Hughes,  Jr   

John  L.  Routt.    

Job  A.  Cooper  

James  Murdoch.   

Herman  Lueders._  

A.  C.  Hunt  

F.  A.  Taylor   

The  Times-Sun  Pub.  Co  

Rocky  Mt.  News  Printing  Co 

Republican  Publishing  Co. . . 

Claire  Pogue   

C.  W.  Fair   

Crane  Elevator  Co  

Manuel  &  Hill    

McPhee  &  McGinnity  

M.  J.  Patterson   

Geo.  Mayer  Hardware  Co  ... 

The  Hallack  &  Howard  Lum- 
ber Co     


What  For 


Labor  

Lumber    

Resetting  curbing  

Rakes   

Metal  filing  and  record 
case,  vault,  Governor's 
oiBce  

Five  oak  chairs,  Gover- 
nor's office  

Window  shades.third  story 
and  basement. . .  

Sash,  curtains,  etc   . 

Elevator  plates   

Shades  

Manager  i.   

Manager  

Manager   

Manager  

Superintendent  

Secretary   

Assistant  to  superintend't 

Clerk    

Advertising   

Advertising   

.Advertising  

Typewriting  

Labor  and  material,  balus- 
trades house  and  senate 

Est.  5,  elevators,  retained 
percentage;  final  

Est.  12,  advanced  retained 
percentage;  painting  and 
sanding  

Lumber,  etc   

Labor  and  material,  stair 
work  in  dome   

Nails,  etc   

Storm  sash   ... 
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No. 


To  Whom  Paid 


What  For 


Dec. 

31 

2810 

31 

I 

31 

281  2 

Dec. 

3' 

2813 

Dec. 

3^ 

2814 

Dec. 

3* 

2815 

Dec. 

31 

2816 

Dec. 

3^ 

281 7 

3^ 

2818 

Dec. 

0* 

2819 

Dec. 

11 

2820 

Dec. 

1 1 

2821 

Dec. 

3> 

2822 

Dec. 

31 

2823 

Dec. 

31 

2824 

Dec. 

31 

2825 

Dec. 

3^ 

2826 

Dec. 

3^ 

2827 

Dec. 

21 

2828 

Dec. 

31 

2829 

Dec. 

31 

Dec. 

3  ^ 

2831 

Dec. 

11 

2832 

Dec. 

31 

2833 

Dec. 

31 

2834 

Dec. 

31 

2835 

Dec. 

31 

2836 

Dec. 

31 

2837 

Dec. 

31 

2838 

Dec. 

31 

2839 

Dec. 

31 

2840 

Dec. 

3' 

2841 

Dec. 

31 

2842 

Dec. 

31 

2843 

Dec. 

31 

2844 

Manuel  &  Hill  

B.  F.  Threewit  

A.  J.  Baker  &  Co  

G.  Bryan    

John  Dreyer    

Walter  Forestell .  _   

Ed.  Wort   

B.  R.  Newcomb  

E.  F.  Warren   

Jas.  Banks   

Nels  Oslund   

A.  G.  McChesney  

Oskar  Karsten  

Fred  Earth   

Barnett  Neville  ._  

John  P.  Butler  __  

Chas.  Bloom   

The  Colo.  Fuel  and  Iron  Co_ 

Henry  Wolf  

The  Colorado  Telephone  Co. 

The  Denver  Con.  Gas  Co  

The  Denver  Con.  Electric  Co. 

The  Denver  Union  Water  Co. 

The  Silver  State  Towel  Sup- 
ply Co  

The  Colo.  Ice  and  Storage  Co. 

Hendrie  &  Bolthoflf  Mfg.  Co. 

Geo.  Mayer  Hardware  Co... 

Craffey  &  Crowell  

The  Mountain  Electric  Co. . . 

Th.  Eberman  

James  Falkner..  _  

Patrick  Boyle    

J.  W.  Mulnix   

James  Neville  

J.  W.  Jackson  


Painting  

Plaster  and  lime  

Brick  

Foreman  mechanics  

Labor  

Labor  

Labor   

Labor   

Labor  

Labor  

Labor  

Labor   

Labor   

Labor  

Labor    

Labor  

Labor  

Coal,  December  

Removing  ashes  _  

Telephone  rentals,  ist  qr.. 

Gas,  December  

Light,  December  

Water,  December  

Towel  service    

Ice   

Supplies  for  elevator  and 
boiler  room   

Supplies  

Brush  brooms   

Electric  supplies  

Engineer  

Assistant  engineer  

Fireman  ,   

Day  watchman  

Night  watchman..  

Head  janitor.    


B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
M 
M 
M 
M 
M 
M 

M 

M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
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Date 

No. 

1895 

Dec. 

31 

2845 

Dec. 

31 

2846 

Dec. 

31 

2847 

Dec. 

31 

2848 

Dec. 

31 

2849 

Dec. 

31 

2850 

Dec. 

31 

2851 

Dec. 

31 

2852 

Dec. 

31 

2853 

Dec. 

31 

2S54 

Dec. 

31 

Dec. 

31 

2856 

Dec. 

31 

2857 

Dec 

31 

2858 

Dec. 

31 

2859 

Dec. 

31 

2860 

Dec. 

3^ 

2861 

Dec. 

31 

2862 

Dec. 

31 

2863 

Dec. 

31 

2864 

Dec. 

31 

2005 

Dec. 

31 

2866 

Dec. 

31 

2867 

Dec. 

31 

2868 

Dec. 

31 

2869 

Dec. 

31 

2870 

Dec. 

31 

2871 

Dec 

31 

2872- 

Dec 

3> 

2873 

Dec. 

3' 

2874 

To  Whom  Paid 


E.  Lindsay   

Robert  Johnson  

R.  Branford   

F.  W.  Hayden   _.. 

A.  R.  Wilson    

Jos.  T.  Boyd   

J.  A.  Mclntyre  

J.  A.  Mclntyre   

W.  B.  Johnson...  

B.  A.  Bennett   

The  Hughes  &  Keith  Plumb 
ingand  Chandelier  Co  

The  Hughes  &  Keith  Plumb 
ing  and  Chandelier  Co  

The  Hallack  &  Howard  Lum- 
ber Co  

Albert  Crook...  

G.  W.  Snider...   

Jos.  Maloney   

Anton  Elzi   

John  Bergstrom  

John  Quinlan  

John  Quinlan   

A.  J.  Baker  &  Co  

J.  A.  Mclntyre...  

Rocky  Mt.  News  Printing  Co 

Republican  Publishing  Co 

The  Times-Sun  Pub.  Co. .. 

Claire  Pogue  

The  Denver  Union  Water  Co 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

United  Type- Writer  Agency. 

The  Cooper-Hagus  Furniture 

Co...  


Janitor  and  towel  washing 
for  courts  

Janitor   

Janitor  :  

Janitor.  .  _    .. 

Janitor   

Elevator  pilot  

Est.  4,  stone  steps  and 
foundations  

Est.  5,  advanced  retained 
percentage ;  stone  steps 
and  foundations  

Est.  I,  manure  

Manure    

Sewer  pipes  and  connec- 
tions    

Pipes  and  connections  for 
water  fountains  

Lumber  and  cement  

Engineer    

Labor,  team  and  driver.  . 

Labor  

Labor  

Labor  ..   

Labor,  grading  

Labor    

Brick  

Manhole  

Advertising  

Advertising  

Advertising   

Typewriting  

Water,  December...  

Brackets,  pipes,  etc  

One  roll  top  desk.  Bureau 
of  Mines   

One  desk  and  stool,  Secre- 
tary of  State   


M 

$        76  00 

M 

70  00 

70  00 

M 

70  00 

M 

70  00 

M 

50  00 

G 

5"3  00 

Q 

140  00 

G 

196  79 

G 

119  20 

G 

485  48 

G 

42  95 

G 

32  72 

Q 

65  25 

Q 

49  88 

G 

42  75 

G 

42  75 

G 

124  70 

G 

42  62 

G 

36  00 

G 

20  00 

G 

16  70 

G 

16  70 

G 

14  74 

G 

2  70 

G 

2  40 

F 

112  47 

F 

50  00 

K 

21  50 
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Jan. 

31 

2875 

Jan. 

31 

2876 

Jan. 

3' 

2877 

Jan. 

31 

2878 

Jan. 

31 

2879 

Jan. 

31 

2880 

Jan. 

31 

2881 

Jan. 

3' 

2882 

Jan. 

31 

2883 

Jan. 

31 

2884 

Jan. 

31 

2885 

Jan. 

31 

2886 

Jan. 

31 

2S87 

Jan. 

31 

2888 

Jan. 

31 

2889 

Jan. 

3' 

2890 

Jan. 

31 

2891 

Jan. 

31 

2892 

Jan. 

31 

2893 

Jan. 

31 

2894 

Jan. 

31 

2895 

Jan. 

31 

2896 

Jan. 

31 

2897 

Jan. 

31 

2898 

Jan. 

31 

2899 

Jan. 

31 

2900 

Jan. 

31 

2901 

Jan. 

31 

2902 

Jan. 

31 

2903 

Jan. 

31 

2904 

Jan. 

31 

2905 

To  Whom  Paid 


Otto  Mears   ..- 

Chas.  J.  Hughes,  Jr..  

John  L.  Routt   

Job  A.  Cooper   

James  Murdoch   

Herman  Lueders   

A.  C.  Hunt  

F.  A.  Taylor   

Herman  Lueders  

E.  Meininger   

Rocky  Mt.  News  Printing  Co 
Republican  Publishing  Co.. 
The  Times-Sun  PublishingCo 
Claire  Pogue    

James  Morrison  

Edward  E.  Schachner  

The  Denver  Stove  and  Hard- 
ware Co    

McPhee  &  McGinnity  

The  Mountain  Electric  Co... 

Clerk  of  the  District  Court.. 

Hendrie  &  Bolthoff  

The  Scott  Supply  and  Tool  Co. 

The  Colorado  Iron  Works... 

C.  J.  Reilly  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The    Hallack     &  Howard 
Lumber  Co   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Geo.  Mayer  Hardware  Co  

M.  J.  Patterson  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  


What  For 


a 
a 
< 


Manager ..  

Manager  

Manager  

Manager  

Superintendent  

Secretary    

Assistant  to  superintend't 

Clerk   

Cash  advanced,  office  ex- 
penses  

Drawing  material.  

Advertising    

Advertising    

Advertising  

Typewriting   

Unpaid  labor,  W.  D.  Rich- 
ardson Relief  Fund  

Est.  I,  floor  lights  

Felt  strip  

Lumber,  paint,  etc...  

Electric  supplies  

Docket  fees   

Oakum  and  bolts  

Tools  and  supplies  

One  iron  beam  

Labor  and  material  

Putting  in  lavatory  

Cement   

Batteries  and  packing  

Bolts,  brads,  etc  

Supplies  for  dome  floors.. 

Est.  I,  cont.  5,  sect.  4,  mar- 
ble tiling,  third  floor... 

Floor  tiling,  basement  lav- 
atories  


B 

$       208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

166  70 

B 

13s  00 

6 

75  00 

B 

5  00 

B 

7  75 

B 

]6  70 

B 

16  70 

B 

13  96 

B 

4  20 

B 

B 

1,038  06 

B 

129  56 

B 

102  52 

B 

28  30 

B 

5  00 

B 

37  52 

B 

12  34 

B 

10  78 

B 

17  35 

B 

86  00 

B 

9  18 

B 

6  30 

B 

13  40 

B 

94  48 

B 

518  27 

B 

III 
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Date 


1896 


No. 


Jan. 

31 

2906 

Jan. 

31 

2907 

Jan. 

3' 

2908 

Jan. 

31 

2909 

Jan. 

31 ' 

2910 

Jan. 

31 

291 1 

Jan. 

31 

2912 

Jan. 

31 

2913 

Jan. 

3> 

2914 

Jan. 

31 

2915 

Jan. 

31 

2916 

Jan. 

31 

2917 

Jan. 

31 

2918 

Jan. 

31 

2919 

Jan. 

31 

2920 

Jan. 

31 

2921 

Jan. 

3^ 

2922 

Jan. 

31 

2923 

Jan. 

31 

2924 

Jan. 

31 

2925 

Jan. 

3> 

2926 

Jan. 

3' 

2927 

Jan. 

31 

2928 

Jan. 

31 

2929 

Jan. 

3t 

2930 

Jan. 

31 

2931 

Jan 

31 

2932 

Jan. 

31 

2933 

Jan. 

31 

2934 

Jan. 

31 

2935 

Jan. 

31 

2936 

Jan. 

31 

2937 

Jan. 

31 

2938 

Jan. 

31 

2939 

Jan . 

31 

2940 

To  Whom  Paid 


G.  Bryan  _  

E.  F.  Warren...  

James  Banks...  _  

B.  R.  Newcomb  

Oskar  Karsten  

Walter  Forestell   

Ed.  Wort  

Nels  Oslund  _. 

A.  G  McChesney  

John  Dreyer  

John  Allen   

Charles  Bloom  

The  Denver  Con.  Gas  Co  

The  Denver  Con.  Electric  Co. 

The  J.  J.  Thomas  Coal  Co  

The  Colo.  Fuel  and  Iron  Co.. 

The  Silver  State  Towel  Sup- 
ply Co   

The  Colorado  Ice  and  Storage 

Co   

The  Fair    

Denver  Engineers  Supply  Co. 

Geo.  Mayer  Hardware  Co  

Th.  Eberman...  

James  Falkner   

Patrick  Boyle...  

J.  W.  Mulnix  ._  

James  Neville  

J.  W.  Jackson    

E.  Lindsay    

Robt.  Johnson   

R.  Branford    

F.  W.  Hayden  

A.  R.  Wilson  ,  

Jos.  T.  Boyd  

Henry  Wolf.  ^.j  

W.  B.  Johnson  


What  For 


Foreman  mechanics  

Labor   

Labor  

Labor  

Labor   

Labor  

Labor    

Labor  _  

Labor  

Labor    

Labor   

Labor   

Gas,  December  

Light,  December  

Coal,  December  

Coal,  December...  

Towel  service  

Ice   

Matches,  soap,  etc  

Supplies  for  boiler  room 

Tools  and  supplies  

Engineer  

Assistant  engineer  

Fireman   

Day  watchman   

Night  watchman  

Head  janitor  

Janitor  

Janitor  

Janitor  .  

Janitor   

Janitor..    

Elevator  pilot  

Removing  ashes.  

Est.  2,  manure  


a 
0. 
< 


B 

$       126  00 

B 

67  60 

B 

70  20 

B 

63  70 

B 

24  19 

B 

85  05 

B 

77  17 

B 

51  00 

B 

67  ^0 

B 

36  22 

B 

54  do 

B 

36  22 

M 

178  25 

M 

93  65 

M 

285  45 

M 

149  95 

M 

20  00 

M 

5  00 

M 

9  10 

M 

10  63 

M 

7  55 

M 

90  00 

M 

72  00 

M 

72  00 

M 

75  00 
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Date 

No 

1896 

Jan. 

31 

2941 

Jan. 

31 

3' 

2943 

Jan. 

31 

2944 

Jan. 

3> 

2945 

Jan. 

31 

2946 

Jan. 

31 

2947 

3^ 

2948 

Jan. 

3' 

2949 

Jan. 

31 

2950 

3^ 

2951 

Jan. 

31 

2952 

Jan. 

31 

2953 

Jan. 

31 

2954 

Jan. 

31 

2955 

Jan. 

31 

2956 

Jan. 

31 

2957 

Feb. 

13 

2Q^8 

Feb. 

'3 

2959 

Feb. 

13 

2960 

Feb 

29 

2961 

Feb. 

29 

2962 

Feb. 

29 

2963 

Feb. 

29 

2964 

Feb. 

29 

2965 

Feb. 

29 

2966 

Feb. 

29 

2067 

Feb. 

29 

2968 

Feb. 

29 

2969 

Feb. 

29 

2970 

Feb. 

29 

2971 

Feb. 

29 

2972 

Feb. 

29 

2973 

To  Whom  Paid 


a 

b 

u 
O. 

a 


B.  A.  Burnett  

J.  A.  Mclntyre   

Rocky  Mt.  News  Printing  Co 
Republican  Publishing  Co... 
TheTimes-Sun  PublishingCo 

Claire  Pogue  

G.  W.  Snider  

Fred  Barth    

John  Bergstrom  __. 

Barnett  Neville   _. 

John  T.  Hatfield.  _  

Anton  EIzi    

Joe  Maloney   

E.  J.  Manuel  &  Co  

The  Cooper-Hagus  Furn'e  Co 

The  Crane  Elevator  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Otto  Mears  

Chas.  J.  Hughes,  Jr  

John  L.  Routt   __. 

Job  A.  Cooper  

James  Murdoch. __   

Herman  I.ueders  

Thos.  McLaven   

A.  C.  Hunt   

F.  A.  Taylor   

The  Chain  &  Hardy  Co  

Claire  Pogue  

G.  Bryan  ,.  

Walter  Forestell  '  . 


Manure   

Est.  6,  final,  stone  steps 
and  foundations  

Advertising   

Advertising   

Advertising   

Typewriting  

Team  and  driver..  

Laborer   

Laborer   

Laborer   

Laborer  

Laborer  

Laborer   _ 

Painting,  etc.,  furniture 

Desk  and  stools.  Secretary 
of  State   

Lights  in  elevators  

One  lamp   

Est.  5,  cont.  3,  marble  til- 
ing, first  floor   

Est.  I,  cont.  5.  sect.  3,  mar- 
ble tiling,  second  floor.. 

Est.  2,  cont.  5,  sect.  4,  mar- 
ble tiling,  third  floor  

Manager   

Manager   

Manager   

Manager   

Superintendent   

Secretary   

Draughtsman   

Assistant  to  superintend't 

Clerk    

Stationery  

Typewriting   

Foreman  mechanics  

Laborer  


G 

$        88  40 

G 

31  20 

G 

23  90 

G 

23  90 

G 

20  98 

G 

2  70 

G 

61  50 

G 

48  94 

G 

10  12 

G 

10  12 

G 

10  12 

G 

9  00 

G 

6  00 

F 

52  25 

F 

28  50 

F 

20  00 

5  75 

B 

1,769  63 

3 

1(441  13 

B 

1,303  88 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

166  65 

B 

126  00 

B 

125  00 

B 

75  00 

B 

9  60 

B 

6  60 

B 

112  50 

B 

78  75 

SlOVKNTll  BIENNIAL  UKl'OHT 
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No. 


To  Whom  Paid 


What  For 


Feb. 

29 

2974 

Feb. 

29 

2975 

Feb. 

29 

2976 

Feb. 

29 

2977 

Feb. 

29 

2978 

Feb. 

29 

2979 

Feb. 

29 

2980 

Feb. 

29 

2981 

Feb. 

29 

2982 

Feb. 

29 

2983 

Feb. 

29 

2984 

Feb. 

29 

2985 

Feb. 

29 

2986 

Feb. 

29 

2987 

Feb. 

29 

2988 

Feb. 

29 

2989 

Feb. 

29 

2990 

Feb. 

29 

2991 

Feb. 

29 

2992 

Feb. 

29 

2993 

Feb. 

29 

2994 

Feb. 

29 

2995 

Feb 

29 

2996 

Feb. 

29 

2997 

Feb. 

29 

2998 

Feb. 

29 

2999 

Feb. 

29 

3000 

Feb. 

29 

3001 

Feb. 

29 

3002 

Feb. 

29 

3003 

Ed.  Wort  

Jas.  Banks  _.. 

John  Allen   

John  P.  Butler  __. 

A.  G.  McChesney  

Jos.  Maloney    

B.  R.  Newcomb  

F.  L.  Voorse   

Chas.  Bloom  

Carl  Lueders  

John  Dryer  

W.  Wallick  

C.  H.  Clark..  

The  Hallack  &  Howard  Lum- 
ber Co    

The  Mountain  Electric  Co... 

B.  F.  Threewit  

Fred  Stapp.   

A.  J.  Baker  &  Co   

The  Denver  Stove  and  Hard- 
ware Co  

Geo.  Mayer  Hardware  Co  

The  Colorado  Iron  Works... 

M.  J.  Patterson   

M.  J.  Patterson   

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co.  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  . 

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co. . .  . 

Edward  E.  Schachner  

Richard  McAllister...  


Laborer   

Laborer     

Laborer   

Laborer  .    

Laborer  _  

Laborer  

Laborer  

Laborer  

Laborer    

Laborer  

Laborer   

Laborer    . 

Laborer  

Lumber  and  cement  

Electric  supplies  

Lime  and  cement   

Labor  and  material  

Brick   

Weather  strips  

Shovels  and  supplies  

Iron  for  dome  

Labor  and  material,  second 
floor,  dome  landings  

Labor  and  material,  col- 
umns, dynamo  room  

Tiling  lavatory,  basement 

Est.  6,  cont.  3,  marble  til- 
ing, first  floor  

Est.  7,  cont.  4,  marble 
wainscoting  and  stalls  in 
toilet  rooms  

Est.  3.  cont.  5,  sec.  4,  mar- 
ble tiling,  third  floor  

Est.  I,  cont.  6,  marble 
wainscoting,  house  and 
senate  . .   

Est.  2,  floor  lights  

Engineer   
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To  Whom  Paid 


What  For 


o. 
< 


Feb. 

29 

3004 

Feb. 

29 

Feb. 

29 

Feb. 

29 

3007 

Feb. 

29 

Feb. 

29 

3009 

Feb. 

29 

3010 

Feb. 

29 

301 1 

Feb. 

29 

3012 

Feb. 

29 

3013 

Feb. 

29 

3014 

Feb. 

29 

3^^5 

Feb. 

29 

3016 

Feb. 

29 

30^7 

Feb. 

29 

3018 

Feb. 

29 

3019 

Feb. 

29 

Feb. 

29 

3021 

Feb. 

29 

3022 

Feb. 

29 

3023 

Feb. 

29 

3024 

Feb 

29 

Feb. 

29 

Feb. 

29 

3027 

Feb. 

29 

3028 

Feb. 

29 

3029 

Feb 

29 

3030 

Feb. 

29 

3031 

Feb. 

29 

3032 

Feb. 

29 

3033 

Feb 

29 

3034 

Feb. 

29 

3035 

Feb. 

29 

3036 

Feb. 

29 

3037 

Feb. 

29 

3038 

Th.  Eberman   

James  Falkner   

Patrick  Boyle   

J.  W.  Mulnix  __  

James  Neville...  

J.  W.  Jackson   

E.  Lindsay...   

A.  R.  Wilson  

F  W.  Hayden  

R.  Branford   

Robt.  Johnson  

Jos.  T.  Boyd  

The  J.  J.  Thomas  Coal  Co  

The  Colo.  Fuel  and  Iron  Co.. 

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co, 
The  Denver  Con.  Electric  Co, 

Denver  Engineers  Supply  Co. 

A.  S.  Carter  &  Co  

The  Silver  State  Towel  Sup- 
ply Co    

The  Colo.  Ice  and  Storage  Co, 

Geo.  Mayer  HardvpareCo  

Craffey  &  Crowell  

Hendrie  &  BolthoffMfg.  Co.. 

Henry  Wolf   

G.  W.  Snider..    

Fred  Barth   

Barnett  Neville  

John  T.  Hatfield   

John  Bergstrom  

Anton  Elzi   ... 

Robert  Maloney   

Ed.  O'Meara   

Phil.  Riley   

Henry  C.  Wilson   


Engineer.  

Assi.stant  engineer...  

Fireman   

Day  watchman  

Night  watchman  

Head  janitor   

Janitor   

Janitor   

Janitor   

Janitor  

Janitor  

Elevator  pilot   

Est.  I,  coal,  Feb  

Coal,  Feb.,  (reserve)  

Gas,  Feb  

Water,  Jan.  and  Feb  

Light,  Feb  

Tools   and    supplies  for 
boiler  room  

Two  telephones  

Towel  service.  

Ice  ..  

Tools  and  supplies  

Brooms..   

Supplies    

Removing  ashes    

Teams  and  drivers...  

Foremen  laborers  

Laborer   

Laborer   

Laborer   

Laborer   

Laborer   

Laborer    

Laborer   

Laborer    


M 

$        60  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

60  00 

M 

80  GO 

M 

70  00 

M 

70  00 

M 

M 

70  00 

M 

70  GO 

M 

50  00 

M 

3G2  81 

M 

268  19 

M 

172  GO 

M 

119  90 

M 

82  00 

M 

45  75 

M 

22  00 

M 

19  50 

M 

13  00 

M 

5  20 

M 

3  5'> 

M 

2  95 

M 

15  GO 

137  25 

G 

46  25, 

G 

33  75 

G 

31  50 

G 

30  37 

G 

30  37 

G 

12  37 

G 

11  25 

G 

IG  12 

G 

7  87 

74 
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No. 


To  Whom  Paid 


What  For 


3039  Claire  Pogue  __. 

3040  E.  S.  Barker   

3041  W.  B.  Johnson   

3042  B.A.Bennett   

3043  The  Hallack  &  Howard  L.  Co. 

3044  The  Denver  Union  Water  Co. 

3045  A.  H.  Andrews  &  Co.  

3046  The  Cooper-Hagus  Fur.  Co.. 

3047  Otto  Mears   

3048  Chas.  J.  Hughes,  Jr  

3049  John  L.  Routt...   

3050  Job  A.  Cooper. . .  

3051  James  Murdoch   

3052  Herman  Lueders  

3053  A.  C.  Hunt  

3054  James  Murdoch   

3055  E.  Meininger   

3056  F.A.Taylor..   

3057  The  Chain  &  Hardy  Co  

3058  Herman  Lueders  

^^jg  The  Western  Lithographing 

3060  "^^^  Smith-Brooks  Printing 

3061  Charles  F.  Hoeckel  ._  

3062  The  Times-Sun  Pub.  Co  

3063  G.  Bryan  

3064  Walter  Forestell  

3065  Ed.  Wort  

3066  John  Allen   

3067  John  Dreyer  

3068  John  P.  Butler  .  .  

3069  A.  G.  McChesney  

3070  F.  L.  Voorse   

3071  Chas.  Bloom   


Typewriting  ..    

Foundation  stone  for  elec- 
tric light  poles  

Est.  3,  manure   

Manure   

Lumber    

Water,  Jan.  and  Feb  

Three  map  cases  for  Gover- 
nor. State  Engineer  and 
Land  office   

One  desk,  supreme  court. . 

Manager  

Manager   

Manager   

Manager   

Superintendent  

Secretary..  

Assistant  to  superintend't 

Cash  advanced,  Thos.  Mc- 
Laven,  salary,  draughts- 
man. .    

Drawing  material  

Clerk  

Stationery..   

Cash  advanced,  office  exp. 

Letter  heads   

Signs  and  sheet  cards  

Voucher  lists..  

Advertising  . .  _  

Foreman,  mechanics  

Laborer  

Laborer   

Laborer    

Laborer  

Laborer    

Laborer   

Laborer  

Laborer    
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LIST  OF'  VOUCHERS— Continued. 


Date 

No. 

To  Whom  Paid 

What  For 

Appro'n 

Amount 

1896 
Apr.  1 

Apr.  I 
Apr.  I 

3072 
3073 

3074 

Laborer  

B 

i        42  75 
26  00 

Carl  I.ueders   

Laborer  

B 

The  Denver  Ooyx  &  Marble 
Man  u  Tacturing  Co 

Est.  8,    cont.  4,  marble 
wainscoting  and  stalls 
in  toilet  rooms   

B 

504  00 

Apr.  I 

3075 

The  Denver  Onyx  &  Marble 
Manufacturings  Co 

wainscoting,  house  and 
senate   

B 

504  00 

Apr.  I 

3076 

The  Denver  Onyx  &  Marble 
Manufacturing'  Co  

Est.    7.    cont.  3i  marble 
tiling,  first  floor  

Est.  I,  steel  frame  work  of 
stairs  in  dome.  ...   

B 

517  71 

Apr.  I 

3077 

M.  J.  Patterson 

B 

72  00 

Apr.  I 

3078 

The  Mountain  Electric  Co. . . 

Electric  supplies   

B 

200  33 

Apr.  I 

3079 

C.  W.  Fair  

Labor     and  material, 
smoke    stack   and  re- 

B 

125  79 

pairs  in  gutters  

Apr  1 

3080 

The  Diamond  Incandescent 
Lamp  Co     .    , . 

Incandescent    lamps  for 
house  and  senate 

B 

no  50 

Apr.  I 

3081 

M.  J.  Patterson 

Labor    and  material, 
columns     in  dynamo 
room,  etc   

B 

l8g  55 

Apr.  I 

3082 

1  nc    uenvcr     x  ei  ra  i_OLia 
Lumber  Co 

Tile  for  dome   

B 

62  30 

Apr.  I 
Apr.  I 

3083 
3084 

B.  F.  Threewit 

Lath,  plaster  and  lime  

Lumber  and  cement 

B 

57  38 
37  09 

The  Hallack  &  Howard  Lum- 
ber Co 

B 

Apr.  I 
Apr.  1 

3085 
3086 

McPhee  &  McGinnity 

Lumber  

B 

28  01 

The  Scott  Supply  and  Tool  Co 

Supplies  

15  55 

Apr.  I 

3087 

The  L.  C.  Reitze  Wall  Paper 
and  Decoration  Co 

Glue   

B 

6  00 

Apr.  I 
Apr.  I 
Apr.  I 

3000 

r*liot-1<»c  TV  TVTillc 

\-uaries  w.  iMiiis 

Balance  due  E-  E.  Myers, 
architect  .   

1,600  00 

3089 
3090 

The  Denver  Con.  Gas  Co 

Gas,  March  ... 

M 

'54  25 
67  75 

The  Denver  Union  Water  Co 

Water,  March.  . 

M 

Apr.  I 

3091 

The  Denver  Con.  Electric  Co 

Light,  March  . 

M 

83  35 

Apr.  1 

3092 

1  ne  J.J.  1  nomas  v.oai  \_o  

Est.  2,  coal,  Msrch  

M 

326  00 

Apr.  I 

3093 

The  Scott  Supply  and  Tool  Co 

Supplies.  

M 

18  90 

Apr.  1 

3094 

The  Colorado  Ice  and  Storage 
Co  

Ice  . 

M 

10  50 

Apr.  I 

3095 

The  Colorado  Telephone  Co.. 

Telephone  rentals,  second 
quarter 

M 

427  50 

Apr.  1 
Apr.  I 

3096 
3097 

The  Colorado  Telephone  Co.. 

The  Silver  State  Towrel  Sup- 
ply Co  

Changes.. 

M 

3  00 
19  50 

Towel  service. 

M 

Apr.  I 

3098 

Geo.  Mayer  Hardware  Co  

Sundries 

M 

12  75 

Apr.  I 

3099 

Denver  Engineers  Supply  Co 

Supplies  for  boiler  room.. 

M 

12  87 
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SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


A 
o. 

<! 


3100 
3101 
3102 
3'03 
3104 
3105 
3106 
3107 
3108 
3109 
3110 

3111 
3112 

3113 
3"4 
3ii4j^ 
3115 

3116 

3117 
3118 
31 19 
3120 

3121 
3122 

3123 
3124 

3'25 
3126 

3127 
3128 
3129 
3130 
3>3i 


Continental  Oil  Co  

Hendrie  &  Bolthoff  Mfg  Co.. 

C.  J.  Reilly   

Daniels  &  Fisher  

Robert  McAllister  

Chas.  H.  McGuire   

Patrick  Boyle  

James  Falkner  

J.  W.  Mulnix   

Jas.  Neville  

Jos  T.  Boyd.  

J.  W.  Jackson  

A.  R.  Wilson   

F.  W.  Hayden  

R.  Branford  

Robert  Johnson   

E-  Lindsay   

E.  Lindsay   

James  Murdoch  

Herman  Lueders..  

W.  B.  Johnson   

W.  B.  Johnson  

B.  A.  Bennett   

C.  R.  Gallup  

The  Hallack  &  Howard  Lum- 
ber Co   

G.  W.  Snider  

G.  W.  Snider  

Chas.  Adams    

Robert  Malone   

Fred  Barth    

Barnett  Neville..  

Anton  Elzi  

JohnT.  Hatfield  


Oil  for  boiler  room  

Boiler  pinchers  

Boiler  supplies  

Toilet  soap...  

Engineer   

Assistant  engineer  

Fireman   

Fireman    

Day  vpatchman..  

Night  watchman   

Elevator  pilot   

Head  janitor  

Janitor  

Janitor    

Janitor   

Janitor    

Janitor  

Washing  towels  for  Su- 
preme Court  and  Court 
of  Appeals  

Cash  advanced,  for  boiler 
compound   

Cash  advanced,  for  lawn 
sprinkler   

Est.  4.  manure  

Est.  5.  advanced  retained 
percentage;  manure  

Manure  

Grass  seed   

Lumber  and  cement  

Teams  and  drivers  

Gravel  for  sidewalks  

Foreman  of  grounds  (15 
days)   

Laborer   

Laborer  

Laborer  

laborer   

Laborer   ... 


M 

M 

M 

M. 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 
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To  Whom  Paid 


What  For 


a 
a. 


3132 
3133 
3'34 
3135 
3136 
3137 
3138 
3139 
3140 

314' 

3142 
3'43 

3144 

3145 

3146 

3147 
3148 
3149 
3'50 
315' 
3152 
3153 

3154 

3155 
3156 
3157 
3'58 
3159 
3160 
3161 


John  Bergstrom    .. 

Phil.  Reilly   

H.  C.  Wilson...  

Wm.  Augustine  

Henry  Wolf   

A.  L.  Deane  &  Co   

James  Banks  

M.  Hayken   

E.  J.  Manuel  &  Co  

Daniels  &  Fisher  

Wyckoflf,  Seamans&  Benedict 

The  Cooper- Hagus  Fu  rn.  Co 

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Chicago  Lumber  Co  

Otto  Mears   _  

Chas.  J.  Hughes,  Jr  

John  L.  Routt  

Job  A.  Cooper   

James  Murdoch  

Herman  Lueders  

A.  C.  Hunt  

E.  Meininger,,.  

James  Murdoch   _ 

F.  A.  Taylor   

Herman  Lueders  

Republican  Publishing  Co... 
Rocky  Mt  News  Printing  Co. 
Times-Sun  Publishing  Co... 

B.  Edwards  &  Co.    


Laborer  __  

Laborer .    

Laborer  

Laborer  

Removing  ashes..  

Safe  for  Secretary  of  State 

Carpenter    

Plans  for  furniture  

Painting  and  graining  

Hassocks,  etc  ,  Governor's 
Reception  room  

Oak  table,  Governor's 
oflSce  

Castors  and  desk  lock  

Est.  9,  cont.  4,  m'ble  wains- 
coting and  stalls  in 
toilet  rooms   

Est.  10,  cont.  4,  advanced 
retained  percentage; 
marble  wainscoting  and 
stalls  in  toilet  rooms... 

Wood  wainscoting,  senate 
gallery   

Manager    

Manager   

Manager  

Manager   

Superintendent  

Secretary   

Assistant  to  superintend'! 

Drawing  material,  super- 
intendent   

Cash  advanced,  ofl5ce  ex- 
pense, superintendent. 

Clerk    

Cash  advanced,  oflSce  ex- 
pense, secretary  

Advertising   

Advertising  

Advertising   

Advertising    


G 
G 
G 
G 
M 
F 
F 
F 
F 
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SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


3162 
3163 
3164 
3165 
3166 

3'67 
3168 
3'6<) 
3170 
317' 

3172 
3173 
3174 

3175 

3176 
3177 
317S 
3'79 
3180 
3181 
3182 
3183 
3184 
3185 
3186 
3187 
3188 
3189 
3 '9° 
3191 


Claire  Pogue   

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

M.  J.  Patterson..   

M.  J  Patterson   

M.  J.  Patterson...  

The  Diamond  Incandescent 
Lamp  Co...   

The  Mountain  Electric  Co... 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

B.  F.  Th'reewit  

The    Hallack    &  Howard 
Lumber  Co   

C.  W.  Fair   

McPhee  &  McGinnity  

C.  J.  Reilly   

G.  Bryan    

Jas.  Banks    

John  L.  Butler   

S.  Allen   

Walter  Forestell   

Ed.  Wort..  

W.  Wallich   

A.  G.  McChesney  

John  Dreyer    

Jos.  Maloney   

Alfred  Reichard  ,  

C.  Bloom   

R.  Burnes  

Carl  Lueders  

The  J .  J .  Thomas  Coal  Co ... . 

The  Denver  Consolidated  Gas 

Co   

The    Denver  Consolidated 
Electric  Co   


Typewriting  . .    

Est.  I,  cont.  5,  sect.  6,  mar- 
ble wainscoting,  first 
floor   

Est.  2,  steel  frame  work, 
stairs  in  dome  

Est.  3,  steel  frame  work, 
stairs  in  dome;  retained 
percentage;  final  

Labor  and  material,  gal- 
lery beams,  basement 
stairs  

Incandescent  lamps,  house 
and  .senate  

Electric  supplies    

Labor  and  material ,  repair- 
ing drinking  fountains.. 

Lime  and  plaster         .  .  .. 

Cement  

Repairs  on  gutters   

Lumber..   

Material   

Foreman,  mechanics,  wa- 
ges and  one  wheelbarrow 

Foreman  and  laborer  

Laborer  

Laborer   

Laborer    

Laborer   

Laborer  

Laborer  

Laborer  

Laborer   

Laborer   

Laborer  

Laborer    

Laborer    

Est.  3,  coal ,  April  

Gas,  April...  

Light,  April   


B 

B 

B 

B 

B 

B 
B 
B 

B 

B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
M 

M 
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0 

Date 

No. 

To  Whom  Paid 

What  For 

Appr 

Amount 

3192 
3193 
3194 
3195 

3'96 

3197 
3'98 
3199 

3200 

3201 
3202 
3203 
3204 
3205 
3206 
3207 
3208 
3209 
3210 
321 1 
3212 
3213 
3214 
3215 
3216 

3217 
3218 

3219 
3220 
3221 
3222 
3223 
3224 


The  Denver  Union  Water  Co 
The  Denver  Union  Water  Co 

The  Cooper-Hagfus  Furniture 

Co...    

E.  F.  Arthur,  city  treasurer  . 

The  Silver  State  Towel  Sup- 
ply Co    

Denver    Engineers  Supply 

Co  ...    

E.  J.  Manuel  &  Co  

Craffey  &  Crowell  

The  Colorado  Ice  and  Storage 

Co    

Geo.  Mayer  Hardware  Co  

Robert  McAllister  

Chas.  H.  McGuire,   

Jas.  Falkner   

Patrick  Boyle...  

J.  W.  Mulnix  

James  Neville  

S.  G.  Hudson....  

J.  W.  Jackson  

A.  R.  Wilson  

F.  W.  Hayden   

R.  Branford.  

Robt.  Johnson  

E.  Lindsay...   

Jos.  F.  Boyd   

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

W.  B.  Johnson  .   

C.  R.  Gallup  

Sites  &  Buel  '  

B.  A.  Bennett  

James  Murdoch   

Geo.  Mayer  Hardware  Co. . . 
The  Colo.  Wire  and  Iron  Co., 

The  Lee-Kinsey  Implement 

Co    


Water,  April  

Water  on  grounds,  April  .. 

Repairs  on  furniture  

Inspecting  boilers  

Towel  service  

Supplies  for  boiler  room.. 

Fainting,  etc  

Supplies  for  janitors  

Ice  

Tools  and  material  

Engineer    

Assistant  engineer  

Fireman  

Fireman  

Day  watchman  

Night  watchman  

Watchman,  grounds  

Head  janitor   

Janitor   

Janitor   

Janitor    

Janitor  

Janitor  _. 

Elevator  pilot  

Hose,  sprinklers,  etc  

Est  6,  manure  

Grass  seed  and  one  seeder 

Stone  flagging  

Manure    

Cash  advanced  to  laborers. 

Hose  and  tools    

Wire  screen  . 

Wire  and  staples   


M 
M 

M 

M 

M 


M 
M 

M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

G 

G 
G 
G 

G 
G 
G 
G 

G 
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SEVENTH  BIENNIAL  REPORT 
LIST  or  VOUCHERS— Continued. 


Date 


No. 


To  Whom  Paid 


What  For 


Amount 


May  I 

3225 

May  I 

5226 

May  I 

3227 

May  I 

3228 

May  I 

3229 

May  I 

3230 

May  I 

3231 

May  I 

3232 

May  I 

3233 

May  I 

3234 

May  I 

323s 

May  I 

3236 

May  I 

3237 

May  I 

3238 

May  I 

3239 

May  I 

3240 

May  I 

3241 

May  I 

3242 

June  I 

3243 

June  I 

3244 

June  I 

3245 

June  I 

3246 

June  1 

3247 

June  I 

3248 

June  I 

3249 

June  I 

3250 

June  I 

3251 

June  I 

3252 

June  I 

3253 

June  I 

3254 

June  I 

3255 

June  I 

3256 

June  I 

3257 

June  I 

3258 

June  I 

3259 

Charles  Adams  

W.  P.  Jones  

G.  W.  -Snider  

Fred  Barth  . .   

John  Bergstrom  _  

The  Bogue  Lead  Co  

P.  I  Miller    

Barnett  Neville   

Edward  Johnson  

H.  C.  Wilson  

Anton  F.lzi   

W.  Augustine   

W.  B.  Johnson   

James  Barry  _. 

The  Cooper-Hagus  Furniture 

Co.    

Claire  Pogue   ... 

Daniels  &  Fisher   

Henry  Wolf..  

Otto  Mears   

Chas.  J.  Hughes,  Jr  _ 

John  L.  Routt..  

Job  A.  Cooper   

James  Murdoch   

Herman  Lueders   

James  Murdoch  

A.  C.  Hunt..  

F.  A.  Taylor  

The  Chain  &  Hardy  Station- 
ery and  Art  Co    

Claire  Pogue. _   

Jas  Banks   

Henry  Sellar  

D.  M.  Woods  ,  

John  Allen   ._  

Andrew  McWhirter...  

Walter  Forestell   


Foreman  grounds  

Surveyor  grounds  

Teams  and  drivers  

Laborer  

Laborer   

Sprinklers   

Laborer  

Laborer   

Laborer  _.   

Laborer   

Laborer   

Laborer   _  

Screening  manure  

Laborer   

One  desk,  clerk  Supreme 
Court   

Typewriting   

One  brush  mat   

Removing  ashes  

Manager  

Manager    

Manager  

Manager   

Superintendent   

Secretary  

Cash  advanced,  office  exp. 
Assistant  to  superintend't 

Clerk   

Stationerj'   

Typewriting  .__  

Foreman,  carpenters  

Laborer  ._  

Laborer   

Laborer   

Laborer  ._  _. 

Laborer   


F 

19  20 

F 

5  50 

M 

15  00 

B 

208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

208  34 

B 

166  70 

B 

3  25 

B 

130  00 

B 

75  00 

B 

5  15 

B 

II  85 

B 

91  GO 

B 

67  60 

B 

65  00 

B 

61  10 

B 

44  20 

B 

87  50 
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LIST  OF  VOUCHERS— Continued. 


Date 


No. 


To  Whom  Paid 


What  For 


a 

o 

u 
O. 

< 


3260 
3261 
3262 
3263 
3264 
3265 
3266 
3267 
3268 
3269 
3270 
3271 
3272 
3273 
3274 
3275 

3276 
3277 

3278 

3279 

3280 

3281 
2282 
3283 
3284 

3283 
3286 
3287 
3288 
3289 


James  Deyer  ^  _. 

John  P.  Butler  

Ed.  Wort..,  

Jos.  Maloiiey  

Peter  Joseph   

Charles  Bloom   

Hugh  Ferguson   

Ben  Harrison   

A.  G.  McChesney  

James  Devaney  

G.  E.  Hatch   

Robert  Whyte  

Alex.  Redford   

Carl  Lueders...   

G.  W.  Snider  

Edward  E.  Schachner  

Donald  Harold   

A.  H.  Andrews  &  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

H,  T.  Simpson...   

The  Hallack  &  Howard  Lum- 
ber Co     

M.  J.  Patterson   

M.  J.  Patterson   

Thomas  McLaren  

Chicago  Lumber  Co  

McPhee  &  McGinnity  

E.  J.  Manuel  &  Co  

The  Vulcan  Iron  Works  


Laborer  

Laborer  

Laborer  ._   

Laborer  

Laborer   

Laborer  

Laborer   

Laborer   

Laborer  _  

Laborer   

Laborer    

Laborer   _..  

Laborer    

Laborer  

Teams  and  drivers  

Est.  3,  floor  lights   

Est.  I,  additional  steps  at 
entrance  .__  

Est.  I,  wall  seats,  House 
and  Senate..  

Est.  4,  cont.  4,  advanced, 
retained  percentage  ; 
marble  wainscoting  and 
stalls  in  toilet  rooms  

Est.  2,  cont.  5,  sect.  6, 
marble  wainscoting, first 
floor  

Est.  3,  cont.  6,  marble 
wainscoting,  House  and 
Senate  

Est.  I ,  electric  light  poles. 

Lumber  and  cement  

Frame  work  for  glass,  first 
floor,  north  corridor  

Work  on  stairs,  first  to 
second  floors  in  corridor 

Architect'al  draughtsman 

Wainscoting  Senate  .  . 

Moulding  and  oil   

Painting  

Ouejunction  box   


6 
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SEVENTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


Date 


No. 


To  Whom  Paid 


What  For 


June  I 

3290 

June  I 

3291 

June  I 

3292 

June  I 

3293 

June  I 

3294 

June  I 

3295 

June  I 

3296 

June  I 

3297 

June  I 

3298 

June  I 

3299 

June  I 

3300 

June  1 

3301 

June  I 

3302 

June  I 

3303 

June  I 

3304 

June  I 

3305 

June  I 

3306 

June  I 

3307 

June  I 

3308 

June  I 

3309 

June  I 

3310 

June  I 

33  ^  I 

June  I 

3312 

June  I 

3313 

June  I 

3314 

.June  I 

3315 

June  I 

33"6 

June  I 

3317 

June  I 

3318 

June  I 

3319 

June  I 

3320 

June  I 

3321 

June  I 

3322 

June  I 

3323 

B.  F.  Threewit   

Geo.  Mayer  Hardware  Co  

The  Hallack  Paint,  Oil  and 

Glass  Co  

Robert  McAllister   

Chas.  H.  McGuire   

James  Falkner  

Patrick  Boyle  

J.  W.  Mulnix   

James  Neville  

Jos.  T  Boyd   

J.  W.  Jackson   

F.  W.  Hayden   

A.  R.  -W^ilson    

R.  Branford  _.  

Robt.  Johnson   

E.  Lindsay  

The  Denver  Union  Water  Co. 

The  Denver  Con.  Gas  Co  

The  Denver  Con.  Eilectric  Co. 
The  Denver  Union  Water  Co. 
The  J.  J.  Thomas  Coal  Co... 

The  J.  J.  Thomas  Coal  Co... 

The  Silver  State  Towel  Sup- 
ply Co   

The  Colorado  Ice  and  Storage 

Co  .   

Denver  Engineers  Supply  Co. 

Continental  Oil  Co  

The  Parkinson  &  Wallace 
China  Co   

E.  C.  Cliir  

Geo.  Mayer  Hardware  Co  

Henry  Wolf  ._  

W.  P  Jones    

Charles  Adams  

W.  B.  Hoskinson   

S.  G.  Hudson  


Plaster   

Nails  

Oil,  etc   

Engfiueer.   

Assistant  engineer  

Fireman  

Fireman  ,.  

Day  watchman  

Night  watchman  

Elevator  pilot  

Head  janitor  

Janitor  

Janitor    

Janitor   

Janitor   

Janitor  

Water  on  grounds,  May... 

Gas,  May   

Light,  May   _ 

Water,  May  

Est.  4,  coal,  May  

Est.  5,  coal,  advanced  re- 
tained percentage  

Ice   

Towel  service   . 

Supplies  for  boiler  room.. 
Oil  for  boiler  room...  

Glasses  

Drayage  ._  

Sundries  

Removing  ashes  

Civil  engineer,  grounds... 

Foreman,  grounds  

Asphalt  inspecl'r,  grounds 
Watchman,  grounds  


B 

B 

B 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

M 
M 

M 

M 
M 

M 

M 
M 
M 
M 
M 
M 
M 
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June 
June 

June 
June 
June 

June 

June 
June 
June 
June 

June 

June 
June 
June 

June 

June 
June 
June 

June  17 
June  17 


3324 
3325 
3326 
3327 
332S 
3329 
3330 
3331 
3332 

3333 

3334 

3335 

3336 

3337 
3338 
3339 

3340 

3341 
3342 
3343 
3344 

3345 

3346 
3347 
3348 

3349 
3350 
3351 
3352 

3353 
3354 


To  Whom  Paid 


Anton  Klzi   

Fred  Barth  .   

John  Bergstrora  

Edward  Johnson   

P.  J.  Miller.,  

Barnett  Neville,.  _  

H.  C.  Wilson   

James  Barry  

Wm.  Padgett  

The  Colorado  Paving  Co  

W.  B.  Johnson  

J.  L.  Russell  

J  L.  Russell  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

J.  L.  Russell    

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

Sites  &  Buell   

Sites  &  Buell   

W.  B.  Johnson   

The  Geo.  Tritch  Hardware  Co 

Chas.  Connor    

The  Mountain  Electric  Co... 

John  Quinlan  

Geo.  Mayer  Hardware  Co  

The  Hallack-Sayre- Newton 
Lumber  Co   _.. 

Republican  Publishing  Co... 

Rocky  Mt.  News  Printing  Co 

Daniels  &  Fisher   __ 

The  Colorado  Paving  Co  

The  Colorado  Paving  Co  


What  For 


Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  _. 

Laborer,  grounds   

Laborer,  grounds  _. 

Laborer,  grounds  

Laborer,  grounds  

Est.  4,  asphalt  paving, 
walks  and  drives..  

Est.  7,  manure;  final  

Est.  1,  trees  and  shrubbery 

Est.  2,  trees  and  shrubbery, 
retained  perc'tage;  final 

Est.  5,  piping  grounds  

Trees  and  shrubbery  

Drinking  fountains  

Labor  and  material,  catch 
basins,  covers,  etc  

Flagging   

Sewer  covers  

Manure    

Hose,  etc   

Crushed  granite  for  side- 
walk    

Electric  supplies   

Teams  and  labor  

Tools  ...   

Cases  and  tables  for  Bureau 
of  Mines   

Advertising   

Advertising   

Mats  and  rugs  

Est.  ,s.  asphalt  paving, 
walks  and  drives  

Est.  6,  asphalt  paving, 
walks  and  drive;-,  re- 
tained percentage;  final 


M 

1        62  00 

M 

60  00 

M 

5o  00 

M 

60  00 

M 

60  00 

M 

56  81 

M 

53  44 

M 

51  '9 

M 

29  84 

G 

g.ooo  00 

G 

22  71 

G 

277  85 

G 

30  87 

G 

10  00 

G 

305  73 

G 

240  00 

G 

144  00 

G 

86  00 

G 

19  00 

G 

82  00 

G 

67  00 

G 

54  75 

G 

42  56 

G  ■ 

15  25 

G 

9  00 

F 

250  00 

F 

24  70 

F 

24  70 

F 

16  90 

G 

12,523  81 

G 

3,528  68 

84 
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To  Whom  Paid 


What  For 


O. 
< 


June 

3355 

June 

30 

3356 

June 

30 

3357 

June 

30 

3358 

June 

30 

3359 

June 

30 

3360 

June 

30 

336' 

June 

30 

3362 

June 

30 

3363 

June 

30 

3364 

June 

30 

3365 

June 

30 

3366 

June 

30 

3367 

June 

30 

3368 

June 

30 

3369 

June 

30 

3370 

June 

30 

3371 

June 

30 

3372 

June 

30 

3373 

June 

30 

3374 

June 

30 

3375 

June 

30 

3376 

June 

20 

3377 

June 

30 

3378 

June 

30 

3379 

June 

30 

3380 

June 

30 

3381 

June 

30 

33S2 

June 

30 

3383 

June 

30 

3384 

June 

30 

3385 

June 

30 

3386 

June 

30 

3387 

June 

30 

3388 

June 

30 

3389 

June 

30 

3390 

The  Mountain  Electric  Co 

Otto  Mears  

Chas.  J.  Hughes,  Jr._  

John  L.  Routt   

Job  A.  Cooper   

James  Murdoch.,  ._ 

Herman  Lueders  

A.  C.  Hunt  

E.  Meininger...  _ 

F.  A.  Taylor.  _.   

Herman  Lueders  _.. 

C.  J.  Kelly  

The  Times-Sun  Pub.  Co  .. 

Jas.  Banks    

John  Allen   

D.  M.  Woods..  

Henry  Sellar   

Andrew  McWhirter  

Alfred  Reichard.  

Walter  Forestell  

John  B.  Dreyer   

Johu  P.  Butler  

Alex  Bedford.   

Jos.  Maloney  

Peter  Joseph   

Hugh  Ferguson   _ 

Ben  Henderson  

A.  G.  McChesney  __  

James  Devaney  

Geo.  E.  Hatch   

Robert  Whyte   

J.  H.  Nicholson  

Barnett  Neville  . 

Carl  I.ueders   

G.  W.  Snider   

Cecil  Walker  


First  installment,  electric 
light  plant,  June  

Manager   

Manager   

Manager    

Manager  

Superintendent  

Secretary   

Assistant  to  superintend't 

Drawing  supplies  

Clerk    

Cash  advanced,  office  exp. 

Printing  vouchers  

Advertising  

Foreman,  carpenters  

Laborer  ._   _ 

Laborer   _ 

Laborer  ___ 

Laborer     

Laborer   

Foreman,  plasterers  

Laborer   

Laborer  

Laborer   

Laborer  _  

Laborer  

Laborer  

Laborer   

Laborer    

Laborer   

Laborer  _  

Laborer  

Laborer   

Laborer   

Laborer    . 

Teams  and  drivers  

Laborer   


M 

$ 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

166  64 

B 

130  00 

B 

8  90 

B 

75  00 

B 

8  60 

B 

24  50 

B 

10  20 

B 

91  00 

B 

67  60 

B 

66  30 

B 

67  60 

B 

66  30 

B 

67  60 

B 

94  50 

B 

39  38 

B 

70  20 

B 

.59  85 

B 

78  00 

B 

64  00 

B 

78  00 

B 

60  75 

B 

61  20 

B 

27  00 

B 

13  50 

B 

58  50 

B 

36  00 

B 

61  31 

B 

25  00 

B 

99  75 

B 

25  ;o 
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No. 


To  Whom  Paid 


a 
o 

a 
a 
<: 


3391 


June 

30 

3392 

June 

30 

3393 

June 

30 

3394 

June 

ojyo 

June 

30 

3396 

June 

30 

3397 

June 

30 

3398 

June 

30 

3399 

June 

30 

3400 

June 

30 

3401 

June 

30 

3402 

June 

30 

3403 

June 

30 

3404 

June 

30 

3405 

June 

30 

3406 

June 

30 

3407 

June 

30 

3408 

June 

30 

3409 

June 

30 

3410 

June 

30 

341 1 

June 

30 

3412 

June 

30 

3413 

June 

30 

3414 

June 

30 

3415 

June 

30 

3416 

June 

30 

3417 

June 

30 

3418 

June 

30 

3419 

June 

30 

3420 

June 

30 

3421 

June 

30 

3422 

Frank  Brennan  

The  Mountain  Electric  Co.. . 

The    Hallack    &  Howard 
I^umber  Co  

B.  F.  Threewit  

A.  J.  Baker  &  Co  

M.  J.  Patterson   

C.  J.  Reilly    .. 

M.  J.  Patterson  

Chicago  Lumber  (Jo  

Geo.  Mayer  Hardware  Co  

Sites  &  Buell   

Edward  E.  Schachner  

Donald  Harold  

Donald  Harold   

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co..  ... 

Robert  McAllister   

Chas.  H.  McGuire   ... 

James  Falkner  

Thos.  H.  Miller   

Patrick  Boyle  __ 

J.  W.  Mulnix....   

James  Neville  _  

Jos.  T.  Boyd  

J.  W.  Jackson  

F.  W.  Hayden   

A.  R.  Wilson...    

R.  Branford.  __. 

Robt.  Johnson  

E.  Lindsay   

Wm.  Wolf.   _  

Thos.  H.  Smith  _  


Electrician  

Separator  and  add.  piping 
electric  plant  

Lumber  and  cement  

Lime  and  plaster  

Brick  

Labor  and  material  . . 

Labor  and  material  

Glass  floor,  basement  of 
dome  

Moulding,  etc...  

Supplies    

Flagging   

Est.  4,  floor  lights   

Est.  2,  additional  steps  at 
entrances    .. 

Est.  4,  additional  steps  at 
entrances;  retained  per- 
centage; final  

Est.  3,  cont.  5,  sect.  6,  mar- 
ble wainscoting, first  floor 

Est. I,  cont  5,  sect. 7,  marble 
wainscoting, second  floor 

Engineer    

Assistant  engineer  

Fireman   

Fireman   

Fireman  

Day  watchman   

Night  watchman   

Elevator  pilot   

Head  janitor   

Janitor   

Janitor     

Janitor   

Janitor    . ... 

Janitor  

Removing  ashes  

Report  on  dynamos  


B 

B 

M 
M 
M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 


190 

41 

1 1 1 

60 

III 

00 

I  10 

53 

87 

08 

54 

CO 

6 

25 

3 

71 

4 

60 

495 

00 

638 

10 

81? 
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No. 


June 

30 

3424 

June 

30 

3425 

June 

30 

3426 

June 

30 

3427 

June 

30 

3428 

June 

30 

3429 

June 

30 

3430 

June 

30 

343" 

June 

30 

3432 

June 

30 

3433 

June 

30 

3434 

June 

30 

3435 

30 

3436 

June 

30 

3437 

June 

30 

3438 

June 

30 

3439 

June 

30 

3440 

June 

30 

3441 

June 

30 

3442 

3° 

3443 

June 

30 

3444 

June 

30 

3445 

June 

30 

3446 

June 

30 

3447 

June 

30 

3448 

June 

30 

3449 

June 

30 

3450 

June 

30 

3451 

June 

30 

3452 

June 

30 

3453 

June 

30 

3454 

3423 


To  Whom  Paid 


The  Colorado  Telephone  Co. 

The  Mountain  Electric  Co.  . 

The  Denver  Con.  Electric  Co. 

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co. 

The  J.  J.  Thomas  Coal  Co  

The  Silver  State  Towel  Sup- 
ply Co   

The  Colorado  Ice  and  Storage 

Co    

Geo.  Mayer  Hardware  Co  

Denver  Engineers  Supply  Co. 

The  Mountain  Electric  Co. . . 

James  L.  Karrick..    _. 

The  Scott  Supply  and  Tool  Co. 

Craffey  &  Crowell   

The  Denver  Union  Water  Co. 

Charles  Adams   

S.  G.  Hudson   

W.  P.  Jones  

W.  B.  Hoskinson...   

Anton  Elzi   

Fred  Barth   

John  Bergstrom   _.. 

Edward  Johnson   

P.  J.  Miller  

James  Barry  _.  

Wm.  Padgett   

James  Murdoch   

The  Geo.  Tritch  Hardware  Co 

Geo.  Mayer  Hardware  Co  

Gallup,  the  Klorist   

The  Lee-Kinsey  Implement 
Co   

The  Conant  Brothers  Furni- 
ture Co  


What  For 


Telephone  rentals,  third 

quarter,  1896   

Second   installment  elec- 
tric light  plant,  July  .. 


Light,  June  

Gas,  June...  

!  Water,  June  

Est.  6,  coal,  June. 

Towel  service  


Ice  

Hardware 


Tools  and    supplies  for 
boiler  room  

Electric  supplies...  

Window  brushes  

Electric  supplies.  

Brooms    

Water  on  grounds,  June.. 

Foreman,  grounds   . 

Watchman,  grounds  

Civil  engineer,  grounds.. 

Asphalt  inspector,  grounds 

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds.  

Cash  advanced  H.  C.  Wil- 
son, laborer,  grounds  

Lawn  mower  

Tools   _.. 

Grass  seed   


Lawn  rakes...   

Sample  desks  and  chairs.. 


M 

M 

M 
M 
M 
M 

M 

M 

M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

M 

G 
G 
G 

G 
F 
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To  Whom  Paid 


What  For 


O. 


1896 

June  30 


3455 


June 

30 

3456 

July 

3' 

3457 

Till  V 

31 

3458 

Tiilv 

juiy 

3* 

3459 

Till  V 

31 

3460 

Tiilv 
Juiy 

3' 

3461 

Tnlv 

3462 

Tiilv 
juiy 

3^ 

3463 

Till  V 
juiy 

3' 

3464 

Tiilv 

JulJ 

3^ 

3465 

Tnlv 
J  uiy 

31 

3400 

Tnlv 
July 

3* 

3467 

July 

31 

3468 

July 

3t 

3469 

July 

31 

3470 

July 

31 

3471 

July 

3' 

3472 

July 

31 

3473 

July 

31 

3474 

July 

31 

3475 

July 

31 

3476 

July 

31 

3477 

July 

31 

3478 

July 

31 

3479 

July 

51 

3480 

July 

3> 

3481 

July 

31 

3482 

July 

3' 

3483 

July 

31 

3484 

July 

31 

3485 

July 

31 

3486 

July 

31 

3487 

July 

31 

3488 

The  Denver  Tent  and  Awn- 
ing Co     

The  George  Tritch  Hardware 

Co  

Otto  Mears    

Chas.  J.  Hughes,  Jr   

John  L.  Routt  ._  

Job  A.  Cooper  

James  Murdoch  

Herman  Lueders  

A.  C.  Hunt  

Thos.  McLaren   

E.  Meininger    

F.  A.  Taylor  

Rocky  Mt.  News  Printing  Co 

Denver  Republican  Publish- 
ing Co   

The  Times-Sun  Pub.  Co   

Claire  Pogue   __. 

Frank  Brannan    

Jas.  Banks  .__   

John  Allen   

D.  M.  Woods  

Alfred  Reichard   

Andrew  McWhirter.,  

Henry  Seller    

Walter  Forestell   

John  P.  Butler   

Cecil  Walker  __   

John  Dreyer   

Hugh  Ferguson   

Jos.  Maloney   

Ben  Henderson  _  

Burnett  Neville  

Robert  Whyte   _. 

A.  G.  McChesney  

Carl  Lueders   


Sheet  and  hood  for  electric 
light  plant    

Wringer  for  letter  press. 
Land  Office  

Manager  .   

Manager  __  

Manager   

Manager  

Superintendent  

Secretary  ._  

Assistant  to  superintend't 

Architectur'l  draughtsm'n 

Drawing  material  

Clerk    

Advertising   

Advertising   

Advertising  __. 

Typewriting  

Electrician    

Foreman,  carpenters  

Laborer    

Laborer  _.  

Laborer  

Laborer  

Laborer   

Foreman,  plasterers  

Laborer   

Laborer    _ 

Laborer  

Laborer    

Laborer  _ . 

Laborer    ... 

Laborer   

Laborer  

Laborer   

Laborer   


p 

F 

4  50 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

166  65 

B 

'55  00 

B 

24  00 

B 

4  35 

B 

75  00 

B 

27  88 

B 

27  88 

B 

12  75 

B 

8  80 

B 

87  00 

B 

91  00 

B 

67  60 

B 

67  60 

B 

67  60 

B 

67  60 

B 

62  40 

B 

89  25 

B 

59  15 

B 

85  05 

B 

20  48 

B 

78  00 

B 

80  25 

B 

58  50 

B 

57  38 

B 

56  25 

B 

70  80 

B 

30  00 

88 
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No. 


To  Whom  Paid 


What  For 


o 

a 
cx 
< 


July 

3' 

3496 

J  Illy 

31 

3497 

3^ 

July 

31 

3499 

Tiilv 

July 

3' 

3500 

July 

31 

3501 

July 

31 

3502 

July 

31 

3503 

July 

31 

3504 

July 

3' 

3505 

July 

31 

3506 

July 

3> 

3507 

July 

31 

3508 

July 

31 

3509 

July 

31 

3510 

July 

31 

3511 

July 

31 

3512 

July 

31 

3513 

July 

3' 

3514 

July 

31 

3515 

July 

31 

3516 

July 

31 

3517 

July 

31 

3518 

July 

31 

3519 

3489 
3490 

3491 

3492 

3493 
3494 

3495 


G.  W.  Snider. 


The  Denver  Onyx  and  Marble 
Manufacturing  Co   . 


A.  H.  Andrews  &  Co. 


A.  H.  Andrews  &  Co.. 

Edward  E-  Schachner 
M.  J.  Patterson  

M.  J.  Patterson  . .   


The  Hallack  &  Howard  Lum- 
ber Co     


Chicago  Lumber  Co. 
Chicago  Lumber  Co 


McPhee  &  McGinnity  

The  Mountain  Electric  Co.. 

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

E.  J.  Manuel  &  Co  

B.  F.  Threewit  

A.  J.  Baker  &  Co   

C.  W.  Fair   .    ... 


Geo  Mayer  Hardware  Co. 

Frank  Brannan  

Robert  McAllister  

Chas.  H.  McGuire...  

Patrick  Boyle  

Thos.  H  Miller  

J.  W.  Mulnix  

James  Neville  _  

Jos.  T.  Boyd  .__  

J.  W.  Jackson  

F.  W.  Hayden   

A.  R.  Wilson  

R.  Branford..   

Robt.  Johnson  


Teams  and  drivers.  

Est.  2,  cont.  5,  sec.  7, 
marble  wainscoting,  sec- 
ond floor   .   

Est.  2.  wall  seats,  house 
and  senate   

Est.  3,  wall  seats,  house 
and  senate,  retained  per- 
centage; final   

Est.  5,  floor  lights  

Attic  stairs  to  colonnade 
floor    

Labor  and  material  on 
roof  at  colonnade  floor. 

Labor  and  material,  house 
and  senate  steps,  etc  

Wainscoting  house  gallery 

Door  finish,  house  and 
senate   

Cement    

Electric  supplies   

Labor  and  material,  con- 
struct'g  drink'g  f  ntains 

Painting  

Lime  and  plaster  

Brick...    

Iron  work,  crown  mould- 
ing, second  floor  

Hardware     

Wire  lath   

Engineer   

Assistant  engineer  

Fireman    

Fireman  

Day  watchman   

Night  watchman...  

Elevator  pilot..   

Head  janitor   

Janitor  .   

Janitor   

Janitor  

Janitor     


B 
B 

B 

B 

B 

B 

B 
B 

B 

B 
B 
B 

B 

B 

B 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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July 

M 

3520 

July- 

31 

3521 

July 

}i 

3522 

July 

31 

3523 

July 

3" 

3524 

July 

31 

3525 

July 

31 

3526 

July 

3' 

3527 

July 

31 

3528 

July 

31 

3529 

July 

31 

3530 

July 

31 

3531 

July 

31 

3532 

July 

31 

3533 

July 

31 

3534 

July 

31 

3535 

July 

31 

3536 

July 

31 

3537 

July 

31 

3538 

July 

31 

3539 

July 

31 

3540 

July 

31 

3541 

July 

31 

3542 

July 

31 

3543 

July 

31 

3544 

July 

3' 

3545 

July 

3' 

3546 

July 

31 

3547 

July 

31 

3548 

July 

31 

3549 

July 

31 

3550 

July 

31 

3551 

July 

3' 

3552 

July 

31 

3553 

To  Whom  Paid 


What  For 


E  Lindsay  

Henry  Wolf  

The  Denver  Union  Water  Co 

Chas.  Adams  

S.  G.  Hudson  

Fred  Barth   

John  Bergstrom  .    

P.  J.  Miller    

Ed.  Johnson   

Anton  Elzi   

Wm.  Padgett   

The  Geo.  Tritch  Hardware  Co 

B.  A.  Bennett  ._  

H.  B.  Helbig  

The  J.  J.  Thomas  Coal  Co  

The  Mountain  Electric  Co. . . 

The  Denver  Con.  Electric  Co. 

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co. 

The  Silver  State  Towrel  Sup- 
ply Co    

The  Colorado  Ice  and  Storage 

Co    

The  Mountain  Electric  Co.  . 
Denver  Engineers  Supply  Co. 

C.  J.  Reilly  

E.  A.  Peters  &  Co   

The  Scott  Sup  and  Tool  Co. 

The  Fair   ._ 

Geo.  Mayer  Hardware  Co  

Daniels  &  Fisher   


The  Mountain  Electric  Co 

The  Denver  Wire  and  Iron 
Works  Co.  

The  Mountain  Electric  Co... 


Janitor   

Removing  ashes  

Water  on  grounds,  July . . . 

Foreman ,  grounds   

Watchman,  grounds  

Laborer   

Laborer  

Laborer   

Laborer  

Laborer  

Laborer   

Tools   

Manure  

Manure   ..  _.  

Est.  7,  coal,  July  

Third  installment,  electric 
light  plant,  Aug  

Light,  June  

Gas,  July   

Water,  July   

Towel  service..   

Ice  

Electric  supplies   

Supplies  for  boiler  room.. 

Labor   and  material  for 
boiler  room  

Toilet  paper   

Electric  supplies  for  dome 

Soap  and  matches   

Tools,  etc  ..    

Sponges,  etc..   

Red  fire  

Est.  I,  office  furn.  andfixt's 

Est.  I,  arc  lamps  

Iron  settees  on  grounds... 

Est.  2.  arc  lamps,  retained 
percentage;  final  


M 

$        60  00 

M 

15  00 

M 

190  15 

M 

100  00 

M 

75  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

58  50 

G 

28  75 

G 

34  00 

G 

7  20 

M 

205  95 
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No. 


To  Whom  Paid 


1896 

July 

31 

3554 

July 

31 

3555 

July 

3' 

3556 

July 

31 

3557 

July 

31 

3558 

Aug. 

8 

3559 

Aug. 

8 

3560 

Aug. 

19 

3561 

Aug. 

19 

3562 

Aug. 

19 

3563 

Aug. 

19 

3564 

Aug. 

19 

3565 

Aug. 

19 

3566 

Aug. 

19 

3567 

Aug. 

19 

3568 

Aug. 

19 

3569 

Aug. 

19 

3570 

Aug. 

19 

3571 

Aug. 

19 

3572 

Aug. 

19 

3573 

Aug. 

19 

3574 

Aug. 

19 

3575 

Aug. 

19 

3576 

Aug. 

19 

3577 

Aug. 

19 

3578 

Aug. 

19 

3579 

Aug. 

19 

3580 

Aug. 

19 

3581 

What  For 


Daniels  &  Fisher  

Denver  Republican  Pub.  Co. . 
Rocky  Mt.  News  Printing  Co 
The  Times-Sun  Pub.  Co..  ... 
The  Cooper-Hagus  Fur.  Co.. 


The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  


The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Conant  Bros.  Furniture  Co... 

Conant  Bros.  Furniture  Co.. . 

Otto  Mears._   

Chas.  J.  Hughes,  Jr  

John  L.  Routt   

Job  A  Cooper  ...^  

James  Murdoch    

Herman  Lueders  

A.  C.  Hunt   

C.  J.  Kelly    

F.  A.  Taylor.  _  

Herman  Lueders   

Claire  Pogue  

Edward  H-  Schachner  

Edward  E.  Schachner  _ . . 

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co. . . 

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

The  Denver  Onyx  and  Mar- 
ble Manufacturing  Co  

Chicago  Lumber  Co._.  _. 

The  Mountain  Electric  Co... 


Flags  and  bunting.^  

Advertising  

Advertising   

Advertising  

Repairing  furniture  

Est.  3,  cont.  5,  sect,  y.adv'd 
ret'ned  percentage;  mar- 
ble wainscoting,  second 
floor  ,  

Est.  4.  cont.  6,  advanced  re- 
tained percentage;  mar- 
ble wainscot'g.  first  floor 

Est.  2,  office  furn.  and  fixt's 

Ad'l  fur. for  officesof  Treas., 
Aud.,.4djt  Gen.andSupt. 
of  Public  Instruction  ... 

Manager   

Manager   

Manager  

Manager  .    

Superintendent  

Secretary  

Assistantto  superintend'nt 

Printing  blanks   

Clerk   

Cash  advanced,  office  ex- 
penses   

Typewriting  ._  

Est.  6,  floor  lights  

Est.  7,  floor  lights,  retain'd 
percentage;  final..  

Est.  4,  cont. 5,  sect.  7,  m'ble 
wainscot'g,  second  floor 

Est  5.  cont.  5, sect.  7,  m'ble 
wainscot'g,  secoud  floor 

Est.  5,  cent  5, sect  6.  m'ble 
wainscoting,  first  floor  .. 

Est.  4,  cont.  6,  marble 
wainscoting  house  and 
senate;  retained  percent- 
age; final.  _   

Balance,  doors  and  wains- 
coting in  galleries  

Conduits,  wire,  etc.,  per 
proposition,  July  27,  1896 


B 

208  34 

B 

208  34 

B 

208  34 

B 

20-  34 

B 

208  34 

B 

166  70 

B 

130  00 

B 

12  10 

B 

75  00 

B 

6  75 

B 

13  95 

B 

364  9> 

B 

420  88 

B 

874  80 

B 

1,487  16 

B 

147  60 

B 

393  83 

B 

249  30 

B 

285  00 
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Date 


To  Whom  Paid 


What  For 


1896 


Aug. 

19 

3582 

Aug. 

19 

Aug. 

19 

35S4 

Aug. 

19 

3585 

Aug. 

19 

3586 

Aug. 

19 

3587 

Aug. 

19 

3588 

Aug. 

19 

3589 

Aug. 

19 

3590 

Aug. 

19 

3591 

Aug. 

'9 

3592 

Aug. 

19 

3593 

Aug. 

19 

3594 

Aug. 

19 

3595 

Aug. 

19 

3596 

Aug. 

19 

3597 

Aug. 

19 

3598 

Aug. 

19 

3599 

Aug. 

19 

3600 

Aug 

19 

3601 

Aug. 

19 

3602 

Aug 

19 

3603 

Aug. 

19 

3604 

Aug. 

19 

3605 

^9 

3606 

Aug. 

19 

3607 

Aug. 

19 

3608 

Aug. 

19 

3609 

Aug. 

19 

3610 

Aug. 

19 

361 1 

Aug. 

19 

3612 

Aug. 

19 

3613 

Aug. 

19 

3614 

Aug. 

19 

3615 

The  Mountain  Electric  Co... 
M.  J.  Patterson   .  . 

B.  F.  Threewit...  

The  Hughes  &  Keith  Plumb- 
ing and  Chandelier  Co  

C.  J.  Reilly   

McPhee  &  McGinnity  

The  Hallack&  Howard  Lum- 
ber Co..    

The  Hallack  Paint,  Oil  and 

Glass  Co...   

Frank  Brannan    

James  Banks    

John  Allen..  

D.  M.  Woods   

Alfred  Reichard  

Andrew  McWhirter  

Walter  Forestall    

John  P.Butler    

John  Dreyer   

Hugh  Ferguson   

Barnett  Neville  ...   

A.  G.  McChesney   

Peter  Kuhn   

Carl  Lueders  

G.  W.  Snider  

The  J.  J.  Thomas  Coal  Co  

The  Mountain  Electric  Co. . . 

The  Denver  Con.  Gas  Co  

The  Denver  Union  Water  Co 

The  Silver  State  Towel  and 
Supply  Co  

Den.  Engineers  Supply  Co 

Geo.  Mayer  Hardware  Co  

The  Geo.  Tritch  Hardware  Co 

W.  A.  Hover  &  Co.   

Robert  McAllister  

Chas.  H.  McGuire  


Electric  supplies  

Labor  and  material  

Steel  lath  and  plaster  

Labor  and  material  

Labor  and  material  

Cement  

Lumber   

Material    

Electrician   

Foreman,  carpenters  

Laborer   

Laborer  

Laborer  

Laborer   . 

Foreman,  plasterers  

Laborer    

Laborer   

Laborer  

Laborer    

Laborer   

Laborer    

Laborer  

Team  and  driver. . .  

Est.  8,  coal,  August  

Fourth   installment  elec- 
tric light  plant.  Sept  

Gas,  August  

Water,  August.  

Towel  service   

Supplies,  boiler  room  

Tools  and  material  

Hardware  ., 

Colors  for  dome.  

Engineer  

Assistant  engineer  


B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
M 

M 

M 
M 

M 

M 
M 
M 
M 
M 
M 
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Date 


No. 


To  Whom  Paid 


What  For 


Aug. 

19 

3616 

Aug 

19 

3617 

Aug. 

19 

3618 

Aug, 

19 

3619 

Aug. 

19 

3620 

Aug. 

'9 

3621 

Aug. 

19 

3622 

Aug. 

19 

3623 

Aug. 

19 

3624 

Aug. 

19 

3625 

Aug. 

19 

3626 

Aug. 

19 

3627 

Aug. 

19 

3628 

Aug. 

19 

3629 

Aug. 

19 

3630 

^9 

3^3^ 

Aug. 

19 

3632 

Aug. 

19 

3633 

Aug. 

19 

3634 

Aug. 

19 

3635 

Aug. 

19 

3636 

Aug. 

19 

3637 

Aug. 

'9 

3638 

Aug. 

19 

3639 

Aug. 

19 

3640 

Aug. 

19 

3641 

Aug. 

19 

3642 

Aug. 

19 

3643 

Aug. 

19 

3644 

Aug. 

19 

3645 

Aug. 

■9 

3646 

Aug. 

19 

3647 

Aug. 

19 

3648 

Aug. 

19 

3649 

Patrick  Boyle..  

Thos.  H.  Miller  ...   

Joseph  Graham    

J.  W.  Mulnix   

James  Neville  

Jos.  T.  Boyd   

J.  W^  Jackson   

F.  W.  Hayden   

R.  Bran  ford    

Robt.  Johnson  

E.  Lindsay  

J.  W.  Russell  

Henry  Wolf  

The  Denver  Union  Water  Co. 

Chas.  Adams  

S.  G.  Hudson  

Fred  Barth   

John  Bergstrom.    

P.  J.  Miller   

Ed.  Johnson  

Anton  Elzi   

Wm.  Padgett   

The  Denver  Wire  and  Iron 
Works  Co  

Fritz  Schutzbach  

The  Great  Western  Mfg.  Co. 

Conant  Bros  Furniture  Co.. 

Kent  &  Stuchfield   

The  Mountain  Electric  Co. . . 

The  Geo.  Tritch  HardwareCo 

The  Hallack  Paint,  Oil  and 
Glass  Co     

James  Murdoch   

Karl  K.  Leich   

The  Colorado  Ice  and  Storage 

Co   

The  Bohm-Bristol  Co..  


Fireman    

Fireman  

Fireman   

Day  watchman  

Night  watchman..  ..  

Elevator  pilot   

Head  janitor   

Janitor    

Janitor  

Janitor   

Janitor    

Janitor  

Removing  ashes  

Water  on  grounds,  August 

Foreman,  grounds...  

Watchman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Four  hitching  posts  

Manure  

Repairing  sprinklers  

Est.  3,  office  fur.  and  fix- 
tures, retained  percent- 
age; final  

Clean'g  and  laying  carpets 

One  Manhattan  arc  lamp, 
sub-basement,  dome  

Door  checks  and  springs.. 

Glass,  etc   

Cash  advanced,  exp.  ch'gs 
Cabinet  maker   

Ice...   

Repairing  clock  


M 

$        72  00 

M 

30  20 

M 

41  80 

M 

75  00 

M 

5o  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

5o  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

20  00 

M 

217  34 

M 

100  00 

TW 
iVl 

75  °° 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

56  25 

G 

39  00 

G 

2  80 

G 

1  75 

F 

540  83 

F 

59  85 

F 

34  50 

F 

21  50 

F 

6  85 

F 

II  40 

F 

30  00 

M 

16  75 

M 

4  50 

BOARD  OF  CAPITOL  MANAGERS. 
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No. 


To  Whom  Paid 


What  Kor 


Amount 


1896 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 

Sept.  30 


3650 
3651 
3652 
3653 
3654 
3655 
3656 
3657 
3658 

3659 
3660 


Sept. 

30 

3661 

Sept. 

30 

3662 

Sept. 

30 

3663 

Sept. 

30 

3664 

Sept. 

30 

3665 

Sept. 

30 

3666 

Sept. 

30 

3667 

Sept. 

30 

3668 

Sept. 

30 

3669 

Sept. 

30 

3670 

Sept. 

30 

3671 

Sept. 

30 

3672 

Sept. 

30 

3673 

Sept. 

30 

3674 

Sept. 

30 

3675 

Sept. 

30 

3676 

Sept. 

30 

3677 

Sept. 

30 

3678 

Sept. 

30 

3679 

Sept. 

30 

3680 

Sept. 

30 

3681 

Otto  Mears   

Chas.  J.  Hughes.  Jr.  

John  L.  Routt  

Job  A.  Cooper  

James  Murdoch   

Herman  Lueders  

A.  C.  Hunt    

James  Murdoch   

F.  A.  Taylor  ._.  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

B.  F.  Threewit...  

Chicago  Lumber  Co  

The  Hallack  &  Howard  Lum- 
ber Co   __. 

A.  J.  Baker  &  Co  

Rocky  Mt.  News  Printing  Co 

Frank  Brannan   

A.  C.  Smith   

Jas.  Banks   

John  Allen  __  

D.  M.  Woods    

Alfred  Reichard  

Andrew  McWhirter   

Walter  Forestell..  

John  P.  Butler.  

John  Dreyer.  

Hugh  Ferguson  

Barnett  Neville  

A.  G.  McChesney  

Carl  Lueders   

G.  W.  Snider..  

The  Colorado  Telephone  Co. . 


Manager  

Manager    

Manager   

Manager  

Superintendent  

Secretary   

Assistant  to  superintend't 

Traveling  expenses,  etc.. 

Clerk   

Est.  6.  con.  5,  sect.  7,  mar- 
ble wainscoting  second 
floor  

Est.  6,  cont.  5,  sect  6,  mar- 
ble wainscoting,  first 
floor    

Steel  lath ,  plaster  and  lime 

Bracketsand  plinth  blocks 

Lumber   

Brick   

Subscription  of  employees 
to  national  silver  cam- 
paign fund  

Electrician   

Electrician  

Foreman,  carpenters  

Laborer   

Laborer   

Laborer   

Laborer    

Foreman,  plasterers  . 

Laborer  

Laborer  

Laborer  

Laborer  .   

Laborer  

Laborer    

Team  and  driver...  

Telephone  rentals,  fourth 
quarter,  i8g6  .   


208  33 
208  33 
208  33 
208  33 
208  33 
166  65 
140  00 
62  00 
75  00 

1,414  26 

457  5& 

109  63 
52  00 

38  52 


54  90 

67  50 
81  60 
84  00 
62  40 

66  30 
48  75 

67  60 
84  00 
57  20 
44  10 
72  00 
54  00 
60  00 
39  00 

7  00 

429  CO 
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SEVENTH  BIENNIAL  REPORT 
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Date 

No. 

1896 

Sept. 

30 

3682 

Sept. 

30 

3683 

Sept. 

30 

3684 

Sept. 

30 

Sept. 

30 

3686 

Sept. 

30 

3687 

Sept. 

30 

3688 

Sept. 

30 

3689 

Sept. 

30 

3690 

To  Whom  Paid 


What  For 


Sept.  30 


3691 


Sept. 

30 

3692 

Sept. 

30 

3693 

Sept. 

30 

3694 

Sept. 

30 

3695 

Sept. 

30 

3696 

Sept. 

30 

3697 

Sept. 

30 

3698 

Sept. 

30 

3^99 

Sept. 

30 

3700 

Sept. 

30 

3701 

Sept. 

30 

3702 

Sept. 

30 

3703 

Sept. 

30 

3704 

Sept. 

30 

3705 

Sept. 

30 

3706 

Sept. 

30 

3707 

Sept. 

30 

3708 

Sept. 

30 

3709 

Sept. 

30 

3710 

Sept. 

30 

3711 

Sept. 

30 

3712 

Sept. 

30 

3713 

The  Mountain  Electric  Co. 

The  J.  J  Thomas  Coal  Co  

The  Denver  Union  Water  Co. 
The  Denver  Con.  Gas  Co  

The  Silver  State  Towel  Sup- 
ply Co  

The  Colorado  Ice  and  Storage 

Co   

The  Scott  Supply  and  Tool  Co. 

Craffey  &  Crowell  

Denver  Engineers  Supply  Co 

Rocky  Mt.  News  Printing  Co 

Robert  McAllister  .._  

Chas.  H.  McGuire  

Patrick  Boyle   _. 

Joseph  Graham  ^  

J.  W.  Mulnix  

James  Neville   

Jos.  T.  Boyd  

S.  W.  Jackson   

F.  W.  Hayden    

R.  Branford    

Robt.  Johnson   

E.  Lindsay  

J.  W.  Russell   

Henry  Wolf  

The  Denver  Union  Water  Co 

Chas.  Adams  _.. 

S.  G.  Hudson  

Fred  Barth  

John  Bergstrom   

Ed.  Johnson  

Wm.  Padgett  

The  Denver  Wire  and  Iron 
Works  Co  __   


Fifth  instalment,  electric 
light  plant,  October  

E-t.  9,  coal,  September   M 

Water,  September   M 

Gas,  September    M 

Towel  service  

Ice  _  

Electric  supplies   M 

Brushes   M 

Supplies  for  boiler  room  . .  M 

Subscriptions    from  em- 
ployees  to  national  sil-  M 
ver  campaign  fund   

Engineer    M 

Assistant  engineer   M 

Fireman    M 

Fireman   M 

Day  watchman   M 

Night  watchman    M 

Elevator  pilot   M 

Head  janitor  _ ._  _   M 

Janitor     M 

Janitor    M 

Janitor    M 

Janitor    M 

Janitor.  __   M 

Removing  ashes   M 

Water  on  grounds,  Sept  ,.  M 

Foreman,  grounds   M 

Watchman,  grounds   M 

Laborer,  grounds   M 

Laborer,  grounds   M 

Laborer,  grounds   M 

Laborer,  grounds  ..   M 

Eight  caps  with  wrought- 

iron  hoods  for  lampposts;  F 
fence,  posts,  etc.  around 
two  corners  of  grounds.. 
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LIST  OF  VOUCHERS— Continued. 


Date 

No. 

1896 

Sept. 

30 

37M 

Sept 

30 

3715 

Sept. 

30 

37'6 

Sept. 

30 

3717 

Sept. 

,^0 

3718 

Sept. 

30 

3719 

Sept. 

30 

3720 

Sept. 

30 

3721 

Sept. 

30 

3722 

Sept. 

30 

3723 

Sept. 

3fi 

3724 

Sept. 

30 

3725 

Sept. 

3*^ 

3726 

Sept. 

30 

3727 

Sept. 

30 

3728 

Sept. 

30 

3729 

Sept. 

30 

3730 

Sept. 

30 

3731 

Oct. 

31 

3732 

Oct. 

31 

3733 

Oct. 

31 

3734 

Oct. 

31 

373.S 

Oct. 

31 

3736 

Oct. 

3' 

3737 

Oct. 

31 

3738 

Oct. 

31 

3739 

Oct. 

31 

3740 

Oct. 

31 

3741 

Oct. 

31 

3742 

Oct. 

31 

3743 

Oct. 

31 

3744 

Oct. 

31 

3745 

To  Whom  Paid 


What  For 


o. 


The  Mountain  Electric  Co  ... 

E.  J.  Manuel  

C.  W.  Fair    

E.  J.  Manuel    

The  Hallack  Paint,  Oil,  and 
Glass  Co   

The  Mountain  Electric  Co... 

The  Diamond  Incandescent 
Lamp  Co  

The  Morgan-Chittenden  Fur- 
niture Co.   

The  Hallack  &Howard  Lum- 
ber Co   

Geo.  Mayer  Hardware  Co  

Daniels  &  Fisher   

Peter  Kuhn    

Karl  K  Leich  ..  

Chas.  Kuhn   

Paul  Kuhn  _.   

Geo.  Mayer  Hardware  Co  

Anton  EIzi   ,    

P.J  Miller   

Otto  Mears   

Chas.  J.  Hughes,  Jr  

John  L.  Routt    

Job  A.  Cooper   

James  Murdoch   .,_ 

Herman  Lueders  

A.  C.  Hunt    

Thos.  McLaren   

F.  A.  Taylor  

Herman  Lueders   

E.  F.  Wilkerson,  Manager... 

Republican  Publishing  Co... 
Rocky  Mt.  News  Printing  Co 
Claire  Pogue   


Eight  Manhat.  arc  lamps 

Painting,  etc.,  House  and 
Senate    

Work  in  dome,  etc   

Painting  and  decorating  in 
house  and  senate  

Paint,  etc...  

Supplies.  

400  incandescent  lamps... 

One  book  case.  Court  of 
Appeals   

Lumber,  etc   

Material    

Office  tables,  cloth  cover'g 

Painter.  

Cabinet  maker   

Painter   

Painter.  

Three  brushes   

Laborer  

Laborer   

Manager    

Manager  _  __  

Manager  

Manager    

Superintendent  

Secretary  _. 

Assistant  to  superintend'! 

Architect'l  draughtsman  . 

Clerk    

Cash  advanced,  office  exp. 

Cut  of  Capitol  building  in 
Festival  program  

Advertising   

Advertising   

Typewriting  


F 
F 
F 
F 

F 

F 
F 

F 

F 

F 
F 
F 
F 
F 
F 
G 
G 
G 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 

B 

B 
B 
B 


$  276  00 
250  00 
'97  25 
i6g  go 
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LIST  OF  VOUCHERS— Continued.  ' 


Date 

No 

lu  wnuni  rdiu 

What  For 

Appro'n 

Amount 

1896 

Oct. 

31 

3746 

The  Denver  Onyx  and  Mar- 
ble IVXan ufacturin^  Co 

Est.  7,  cont.  5.  sect  7,  m'ble 
wainscoting  second  floor 

B 

$    1,924  56 

Oct. 

31 

3747 

The    Chicago  Ornamental 
I  on  Co   

Est.  I,  balcony  rail,  colon- 
nade floor  of  dome 

B 

648  00 

Oct. 

31 

3748 

The    Chicago  Ornamental 
Iron  Co .   

Est  2,  balcony  rail,  colon- 
nade floor  of  dome,  re- 

B 

72  00 

tained  percentage;  final 

Oct. 

31 

3749 

H.  T  Simpson 

Est.  2.  electric  light  poles 

B 

85  50 

Oct. 

3750 

H.  T.  Simpson  . 

Est  3,  elec.  light  poles,  re- 
tained percentage;  final 

B 

79  50 

Oct. 

3" 

3751 

M.  J.  Patterson  

Spiral  stairs  from  colonade 

B 

487  00 

floor  to  roof  in  dome 

Oct. 

31 

3752 

M.J.  Patterson 

Labor  and  material 

B 

■93  81 
146  06 

Oct. 

31 

3753 

The  Mountain  Electric  Co.__ 

^Slectric  wire  and  supplies 

B 

Oct. 

31 

3754 

The  Hallack  &  Howard  Lum- 
ber Co. 

Cement 

B 

93  75 

Oct. 

31 

3755 

A.  J.  Baker  &  Co  

Brick . 

B 

'9  50 
12  48 

Oct. 

31 

3756 

B.  F.  Threewit  

Plaster  and  lime 

B 

Oct. 

31 

3757 

Frank  Brannan  

Electrician...  . 

B 

66  75 
74  20 
94  50 
61  75 
12  60 

Oct. 

31 

3758 

John  Allen. 

Laborer . 

B 

Oct. 

31 

3759 

Walter  Forestell  

Foreman,  plasterers 

B 

Oct. 

31 

3760 

John  P.  Butler  

Laborer  . 

B 

Oct. 

31 

3761 

John  Dreyer  

Laborer  . 

B 

Oct 

31 

3762 

Hugh  Ferguson  

Laborer 

B 

81  75 
60  75 
60  00 

Oct. 

31 

3763 

Barnett  Neville  

Laborer . 

B 

Oct. 

31 

3764 

A.  G.  McChesney   

Laborer  

jj 

Oct. 

3- 

37^5 

Albert  Dyes 

Laborer 

B 

11  25 
7  50 
10  50 

300  00 

Oct. 

31 

3766 

Carl  Lueders  

Laborer . 

B 

Oct. 

31 

3767 

G  W  Snider 

Team  and  driver 

B 

Oct. 

31 

3768 

The  Mountain  Electric  Co. . 

Sixth   instalment  electric 
light  plant,  November.. 

M 

Oct. 

31 

3769 

The  J.  J.  Thomas  Coal  Co  

Est.  10.  coal,  October 

M 

266  53 

Oct. 

31 

3770 

The  J.  J.  Thomas  Coal  Co  

Est.  11,  coal,  retained  per- 
centage; final 

M 

127  99 

Oct. 

31 

3771 

The  Denver  Union  Water  Co. 

Water,  October 

M 

89  85 

Oct. 

31 

3772 

The  Denver  Con.  Gas  Co 

Gas,  October 

M 

46  75 

Oct. 

31 

3773 

The  Silver  State  Towel  Sup- 
ply Co   

Towel  service 

M 

26  25 

Oct. 

31 

3774 

The  Colorado  Ice  and  Storage 

Co  

Ice  

M 

13  50 

Oct. 

31 

3775 

Inter-State  Oil  Co  

Oil  for  engine  room 

M 

45  05 

! 
I 
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Date 


To  Whom  Paid 


1896 
Oct.  31 

3776 

Oct. 

3" 

3777 

Oct. 

3' 

3778 

Oct. 

31 

3779 

Oct. 

31 

3780 

Oct. 

31 

3781 

Oct. 

31 

3782 

Oct. 

31 

3783 

Oct. 

31 

3784 

Oct. 

31 

3785 

Oct 

3' 

37S6 

Oct. 

31 

3787 

Oct. 

31 

3-88 

Oct. 

31 

3789 

Oct. 

31 

3790 

Oct. 

31 

379' 

Oct. 

31 

3792 

Oct. 

31 

3793 

Oct. 

31 

3794 

Oct 

31 

3795 

Oct 

31 

379^ 

Oct. 

31 

3797 

Oct. 

31 

3798 

Oct. 

3^ 

3799 

Oct. 

31 

3800 

Oct. 

31 

3801 

Oct. 

31 

3802 

Oct. 

31 

3803 

Oct. 

31 

3804 

Oct. 

31 

3805 

Oct. 

31 

3806 

Oct. 

3' 

3807 

Oct. 

31 

3808 

Oct. 

3t 

3809 

What  For 


Continental  Oil  Co  

Denver  Hngineers  Supply  Co 

Robt  McAlli.ster   

Chas.  H  McGuire  ,  

Patrick  Boyle  ._. 

Joseph  Graham  

J.  W.  Mulnix    

James  Neville   

Jos.  T.  Boyd  

J.  W.  Jackson  

F.  W.  Hay  den...  

R.  Braiiford   

Robt.  Johnson   

E.  Lindsay   

J.  W.  Russell   

Henry  Wolf  

The  Denver  Union  Water  Co 

Geo.  Mayer  Hardware  Co  

Chas.  Adams   _  

S.  G.  Hudson    .. 

Fred  Earth...  

John  Bergstrom  

Ed.  Johnson  ___ 

The  Hallack  Paint,  Oil  and 
Glass  Co  

The  Diamond  Incandescent 
Lamp  Co.   

The  Hallack  &  Howard  Lum- 
ber Co   

Colorado  Dry  Goods  Co   . 

Daniels  &  Fisher  

Manuel  &  Kuhn  

E.  J.  Manuel..  

Jas.  Banks    

Alfred  Reichard  

Karl  K.  Leich   

Jas.  Ericksen  


Oil  for  engine  room. 

Supplies  lor  engine  room 

Engineer..   

Assistant  engineer  

Fireman  

Fireman  

Day  watchman  

Night  watchman  

Elevator  pilot   

Head  janitor  

Janitor  .     

Janitor   _  

Janitor   

Janitor  

Janitor    

Removing  ashes  

Water  on  groutrds,  October 

Hardware  

Foreman,  grounds  

Watchman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds...  

Material, decorating  House 
and  Senate.  

600  incandescent  lamps  

Lumber   

Bunting  

Cloth  for  covering  desks 
and  tables...  __   

Decorat'g  rooms,  2d  floor 

Dec't'g  House  and  Senate 

Foreman,  carpenters  

Laborer   

Cabinet  maker  

Decorator    


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 

F 

F 

F 

F 

F 

F 
F 
F 
F 
F 
F 
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SEVKNTII  BIENNIAL  UKI'ORT 
lilST  OF  VorCHERS— Continued. 


No. 


To  Whom  Paid 


Wliat  For 


Oct. 

31 

3810 

Oct. 

3' 

381 1 

Oct. 

3' 

3812 

Oct. 

31 

3813 

Oct. 

31 

3814 

Nov. 

30 

3815 

Nov. 

30 

3816 

Nov. 

30 

3817 

Nov. 

30 

3818 

Niv. 

30 

3819 

Nov. 

30 

3820 

Nov. 

30 

3821 

Nov. 

30 

3822 

Nov. 

30 

5823 

Nov. 

30 

3824 

Nov. 

30 

3825 

Nov. 

30 

3826 

Nov. 

30 

3827 

Nov. 

30 

3828 

Nov. 

30 

3829 

Nov. 

30 

3830 

Nov. 

30 

3831 

Nov. 

30 

3832 

Nov. 

30 

3833 

Nov. 

30 

3834 

Nov. 

30 

3835 

Nov. 

30 

3836 

Nov. 

30 

3837 

Nov. 

30 

3838 

Nov. 

30 

3839 

Nov 

30 

3840 

Peter  Kuhn  

Paul  Kuhn  _  ._ 

Chas.  Kuhn._   

The  Mountain  Electric  Co... 

The  Denver  Plumbing  and 
Chandelier  Co   

Otto  Mears...  

Chas.  J.  Hughes,  Jr  

John  L.  Routt   

Job  A.  Cooper   

James  Murdoch  

Herman  Lueders   

A.  C.  Hunt.   

E.  Meininger   

F.  A.  Taylor  

Walter  Forestell  

John  P.  Butler  

John  Dreyer  ._  

Hugh  Ferguson   

Frank  Brannan  

Barnett  Neville   

D.  M.  Woods  

A.  G.  McChesney  

G.  W.  Snider    


Manuel  &  Hill 


The  Denver  Onyx  and  Marble 
Manufacturing  Co  .. 


Painter  

Painter    

Painter   

150  Manh.  carbons. 

Material  and  labor. 


The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble  I 
Manufacturing  Co   j 

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  

The  Denver  Onyx  and  Marble 
Manufacturing  Co  ._  

M.  J.  Patterson  


Manager  

Manager   

Manager   

Manager  

Superintendent  

Secretary  

Assistant  to  superinteud't 

Stationery,  etc   

Clerk   

Foreman,  plasterers  

Laborer  

Laborer  _  

Laborer   

Electrician  

Laborer  ._  __. 

Laborer    . 

Laborer  _  

Team  and  driver  

Est.  13,  retained  percent- 
age; final  

Est.  8,  cont.  3.  marble  til- 
ing, first  floor  

Est.  8,  cont.  5,  sect  7,  mar- 
ble wainsccting,  second 
floor   

Est,  2,  cont.  5,  sect.  3.  mar- 
ble tiling,  second  floor.. 

Marble  steps  and  risers, 
north  entrance  of  house 

Marble  steps  and  risers, 
south  entrance  of  house. 

Marble  steps  and  risers, 
senate  chamber  

Additional  cornice  coping, 
second  floor   


BOAUI)  OF  ('AIMTOL  MANAGERS. 
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Date 


1896 


To  Whom  Paid 


Nov. 

30 

3841 

Nov. 

30 

3842 

Nov. 

30 

.3843 

Nov. 

30 

3S44 

Nov. 

30 

3845 

Nov. 

30 

3846 

Nov. 

30 

3847 

Nov. 

30 

3848 

Nov. 

30 

3849 

Nov. 

30 

3850 

Nov. 

30 

385' 

Nov. 

30 

3852 

Nov. 

30 

3853 

Nov. 

30 

3854 

Nov. 

30 

3855 

Nov. 

30 

3830 

Nov. 

30 

3857 

Nov. 

30 

3858 

Nov. 

30 

3859 

Nov. 

30 

3860 

Nov. 

30 

3861 

Nov. 

30 

3862 

Nov. 

30 

38'^3 

Nov. 

30 

3864 

Nov. 

30 

3865 

Nov. 

30 

3866 

Nov. 

30 

3867 

Nov. 

30 

3868 

Nov. 

30 

3869 

Nov 

30 

3870 

Nov. 

30 

3871 

M.  J.  Patterson  _  

McPhee  &  McGitinity  

The  Geo.  Tritch  Hardware  Co 

B.  F.  Threewit  .__  

C.  W.  Fair._   

The  Mouulain  Electric  Co... 

The  Atlas  Coal  Co  

The  Denver  Union  Water  Co 

The  Denver  Cou.  Gas  Co  

The  Silver  State  Towel  Sup- 
ply Co     . 

The  Colorado  Ice  and  Storage 

Co     

The  Mountain  Electric  Co .  _ . 

The  Denver  Plumbing  and 
Chandelier  Co  

TheC-ilorado  Paving  Co  

Geo.  E.  Ross-Lewin,  Owner.. 

Craffey  &  Crowell..  

Geo.  Mayer  Hardware  Co  

The  Fair  

The   Parkinson   &  Wallace 
China  Co  

Denver  Engineers  Supply  Co. 

The  Scott  Supply  and  Tool  Co. 

Geo.  Mayer  Hardware  Co  

Robt.  McAllister  

Chas.  H.  McGuire   

Patrick  Boyle   

Joseph  Graham    

Fred  Barth. .    

J.  W.  Mulnix   

James  Neville   __. 

Jos.  T.  Boyd.  

J.  W.  Jackson  


What  For 


Labor  and  material  

Doors,  basement  entrances 
and  'phone  box,  Senate 

Butts,  copper  wire,  etc  

Lime  and  plaster  

Oil  shields  for  engines  

Seventh  installment  elec- 
tric light  plant,  Dec  

Est.  I,  coal,  Nov  

Water,  Nov   

Gas,  Nov  

Towel  service  

Ice  

Switches,  carbons,  etc  

Repairing  gas  leaks.   

Rolling  outside  walks  of 
grounds  

Brushes,  combs  and  soap 
for  Legislature  

Brooms,  matches  and  car- 
pet sweepers  for  Lfgis're 

Brushes,  dusters  and  pails 
for  Legislature  

Matches,  soap  and  mops 
for  Legislature  

Soap  slabs,  pitchers  and 
dusters  for  Legislature  . 

Supplies  for  boiler  room.. 

Tools,  repairs,  etc  ,  electric 

File.s,  cups  and  mops  

Engineer. ._  

Assistant  engineer  

Fireman  

Fireman   

Fireman   

Day  watchman   

Night  watchman  

Elevator  pilot. __  

Head  janitor  


M 

63  50 

M 

25  75 

M 

12  62 

M 

74  95 

M 

■00  35 

M 

60  00 

M 

45  20 

M 

32  00 

M 

31  25 

M 

24  70 

M 

22  50 

M 

14  54 

M 

8  75 

M 

4  55 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

42  22 

!\I 

75  00 

M 

60  00 

M 

50  00 

M 

71  00 

11)0 
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Date 

No. 

189 

6 

30 

3872 

nIv 

3^ 

3S73 

Nov 

3^ 

3874 

Nov. 

3875 

Nov. 

30 

3876 

Nov, 

30 

3S77 

Nov. 

30 

3«78 

Nov. 

30 

3879 

Nov. 

30 

3S80 

Nov. 

30 

3881 

Nov. 

30 

3S82 

Nov. 

30 

3883 

Nov. 

30 

3884 

Nov. 

^0 

38S5 

Nov. 

30 

3S86 

Nov. 

30 

•Nov. 

30 

3888 

Nov. 

30 

3889 

Nov. 

30 

3890 

Nov. 

30 

3891 

Nov. 

30 

3892 

Nov. 

30 

3893 

Nov. 

30 

3894 

Nov. 

30 

3895 

Nov. 

30 

3896 

Nov 

30 

3897 

Nov. 

30 

3898 

Nov. 

30 

3899 

Nov. 

30 

3900 

Nov. 

30 

3901 

Nov. 

30 

3902 

To  Whom  I'aid 


What  For 


0. 


F.  W.  Hayden  

R  Branford  .   

Robt.  Johnson   

E.  Lindsay   

J.  W.  Russell   _  

Henry  Wolf  

Albert  Dyes  

Hugh  Hagin    

Fred  Scliutzbach  

The  Denver  Union  Water  Co. 

Chas.  Adams   

S.  G.  Hudson    

John  Bergstrom   

Conant  Bros.  Furniture  Co.. 

Conant  Bros.  Furniture  Co.. 

Daniels  &  Fisher   

Daniels  &  Fisher  

Daniels  &  Fisher  

Daniels  &  Fisher  

The  Denver  Onyx  and  Mar- 
ble Manufacluriug  Co  

The   Cordes,   Feldhauser  & 
Loftus  Carpet  Co  

The  Cordes,   Feldhauser  & 
I.oftus  Carpet  Co  

McPhee  &  McGinnity  

The  Hallack  &  Howard  Lum- 
ber Co   

Geo.  J.  Kindel   

The  Hallack  Paiut.  Oil  and 
Glass  Co   

The  Jaraes  G .  Kilpalrick  Fur- 
niture Co    

The  Geo.  Tritch  Hardware  Co 

Geo.  Mayer  Hardware  Co  

The  Morgan-Chiltenden  Fur- 
niture Co   

Jas.  Banks  .  


Janitor  

Janitor  

Janitor   _.   

Janitor  

Janitor   

Removing  ashes  

Laborer  . . 

Laborer  

Fertilizer  for  grounds  

Water  on  grounds,  Nov... 

Foreman,  grounds  

Watchman,  grounds  

Laborer,  grounds  

Est.  I,  desks  and  chairs.. 

Est,  2,  desks  and  chairs,  re- 
tained percentage;  final 

Carpet,  south  half  of  House 

Carpet,  uorth  half  of  House 

Cleaning  and  laying  car- 
pets, House  

Lining  and  relay'g  carpets 

Two    marble  chandelier 
columns.  House   .. 

Carpet,  Senate  

Carpet,  Senate  gal.,  fitting, 
cleaning  and  relaying.. 

Lumber  for  shelving.  Sen- 
ate and  House  

Lumber  for  bill  cases.  Sen- 
ate and  House  

Cleaning  and  lay'g  carpt's 

Material ,  decorating  House 

and  Senate...   ... 

Two  couches,  Lieut.  Gov. 
and  Attorney  General. . . 

Locks,  butls,  etc  

Nails,  etc..  

Mirror.  Secretary  of  State 

Foreman,  carpenters  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
F 

F 

F 
F 

F 

F 

F 

F 

F 

F 

F 
F 
F 
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3903 

390'! 
3905 
3906 
3907 
3908 
3909 
39"0 


To  Whom  Paid 


John  Allen  

Alfred  Reichard. 

Chas  Mann  

Jas  Eriksen  

Peter  Kuhn._.  . 
Karl  K.  Leich... 

W.  F.  Kuhn  

Fred  Barth  


What  For 


Laborer  .   

Laborer  

Laborer   

Decorator  

Painter   

Cabinet  maker. 

Painter  

Laborer  


Total  . 


F 

1 

75  60 

F 

70  00 

F 

39  2C 

F 

93  50 

F 

70  50 

F 

40  00 

F 

43  20 

G 

21  53 

NOTE— "  B  "  Building  Appropriation. 

"  M  "  Maintenance  Appropriation. 

"  G  "  Capitol  Grounds  Appropriation. 

"F"  Furnishing  Appropriation. 


SUMMARY. 


Building     _  _  

$    186,890  74 
46,838  78 
50,291  59 
88,349  09 

Maintenance...                                                                .  ... 

Capitol  grounds   

Furnishing     

$  372.370 

All  of  whifli  is  respectfully  submit  led. 

OTTO  MEARS. 
CHARLES  J.  HUGHES,  JR. 
JOHN  L.  ROUTT. 
JOB  A.  COOPER. 


APPENDIX. 


ACTS 

OF  THE 

TENTH  GENERAL  ASSEMBLY 

OF  THE  STATE  OF  COLORADO. 


APPR()PRIATI()N~<'ai)itol  P.uildinsr. 

(S.  B   242.  by  Senator  Leddy.) 
AN  ACT 

MAKING  AN  APPROPRIATION  FOR  THE  COMPLETION  OF  THE  STATE 
CAPITOL  BUILDING  OF  THE  STATE  OF  COLORADO,  AND  FOR  THE 
PLTRPOSF:  of  LAYING  OITT,  ORNAMENTING  AND  BEAUTIFYING  THE 
CAPITOL  GROUNDS,  FIXING  THE  TOTAL  AMOUNT  THAT  MAY  BE 
EXPENDED  THEREFOR,  LIMITING  THE  TIME  WITHIN  WHICH  THE 
SAME  SHALL  BE  COMPLETED,  PROVIDING  FOR  THE  USE  OF  COLO- 
RADO MARBLE  THEREIN,  AND  AUTHORIZING  THE  ISSUANCE  OF 
CERTIFICATES  OF  INDEBTEDNESS  IN  PAYMENT  FOR  LABOR  AND 
MATERIAL  USED  IN  THE  CONSTRUCTION  THEREOF,  AND  MAKING 
AN  APPROPRIATION  FOR  THE  MAINTENANCE  AND  SUPPORT  OF 
SAID  CAPITOL  BUILDING  FOR  THE  FISCAL  YEARS  OF  1895  AND  1896. 
Be  it  enacted  by  the  General  Assembly  of  the  State  of  Colorado: 

Section  1.  There  is  hereby  appropriated  out  of  any  moneys  in  the  treasury, 
being'  funds  created  by  levy  or  otherwise,  for  the  construction  of  the  State 
Capitol  building,  and  from  such  other  funds  as  make  part  of  what  is  known  and 
styled  as  the  "Capitol  Building:  Fund",  and  not  otherwise  appropriated,  the  sum 
of  two  hundred  thousand  (200,000)  dollars,  which  said  amount,  added  to  moneys 
heretofore  appropriated  for  the  construction  of  said  Capitol  building-,  brings 
such  appropriations,  for  the  construction  of  said  Capitol  building  to  the  total 
sum  of  two  million  four  hundred  and  tifty  thousand  (2,450,000)  dollars:  said 
appropriation  being  rendered  necessary  in  order  to  enable  the  Board  of  Capitol 
Managers  to  use  the  product  of  Colorado  marble  quarries  in  the  construction 
and  finishing  of  that  portion  of  the  building  wherein  marble  is  to  be  used. 
And  it  is  hereby  further  provided,  that  the  Board  of  Capitol  Managers  shall 
complete  the  said  building  by  the  first  day  of  January.  IS'97,  and  as  much  sooner 
than  such  time  as  the  character  of  work  and  their  ability  to  realize  appropria- 
tions made  therefor,  and  to  procure  material  necessary,  produced  in  Colorado, 
for  that  purpose,  renders  it  practicable. 

Sec.  2.  The  Auditor  of  State  is  hereby  authorized  and  directed  to  issue  cer- 
tificates of  indebtedness  for  all  claims  duly  audited  and  certified  by  the  Board 
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of  Capitol  Managers  for  material  furnished  and  labor  performed  in  and  about 
the  erection  and  construction  of  said  building,  where  there  are  no  funds  in  the 
treasury  at  the  time  of  the  issuance  thereof,  to  meet  the  same;  said  certificates 
of  indebtedness  to  be  payable  out  of  the  Capitol  Building  Fund  and  out  of  the 
moneys  appropriated  for  the  erection  and  completion  of  said  Capitol  building. 

The  faith  and  credit  of  the  State  of  Colorado  is  hereby  pledged  for  the  pay- 
ment of  interest  and  principal  of  this  indebtedness;  and  it  is  further  Provided, 
That  the  said  certificates  of  indebtedness  shall  be  presented  to  the  State  Treas- 
urer, who  shall  thereupon  countersign  and  endorse  the  same  as  bearing  interest 
at  the  rate  of  6  per  cent,  per  annum  from  the  date  of  the  presentation  to  the 
date  of  payment  thereof;  but. in  no  event  shall  the  certificates  be  in  excess  of 
the  appropriations  made  for  the  construction  and  completion  of  said  building. 

Sec.  3.  On  the  tenth  day  of  each  and  every  month,  if  there  be  funds  in  the 
treasury  to  pay  any  certificates  of  indebtedne!--s  provided  for  in  the  foregoing 
section,  the  Treasurer  of  State  is  hereby  required  and  directed  to  give  notice  by 
advertisement  in  a  newspaper  published  in  the  city  of  Denver,  designating  the 
certificate  by  number,  in  the  order  of  their  presentation  to  the  State  Treasurer 
and  endorsed  thereon,  which  the  funds  in  the  treasury  will  pay.  At  the 
expiration  of  thirty  days  from  the  date  of  the  last  insertion.  Interest  on  the 
certificates  so  named  as  being  payable  shall  cease. 

Sec.  4.  That  for  the  purpose  of  laying  out,  ornamenting  and  beautifying  the 
grounds  of  the  Capitol  building  of  the  State  of  Colorado,  there  is  hereby 
appropriated  out  of  the  Capitol  Building  Fund  the  sum  of  forty  thousand 
(40,000)  dollars,  or  so  much  thereof  as  may  be  necessary. 

Sec.  5.  For  the  maintenance  and  support  of  the  State  Capitol  building  of 
the  State  of  Colorado,  for  the  furnishing  of  heat,  light,  water,  janitor  service, 
etc.,  for  the  fiscal  year  ef  189.5,  or  that  part  of  1895  not  already  provided  for,  and 
for  the  fiscal  year  of  1896,  there  is  hereby  appropriated  out  of  the  Capitol  Build- 
ing Fund  the  sum  of  fifty  thousand  (50,000)  dollars,  or  so  much  thereof  as  may 
be  necessary.  The  care  and  control  of  said  building  shall  be  with  the  Board 
of  Capitol  Managers  for  the  two  years  aforesaid. 

Sec.  6.  All  acts  and  parts  of  acts  inconsistent  with  the  provisions  hereof 
are  hereby  repealed. 

Sec.  7.  In  the  opinion  of  the  General  Assembly  an  emergency  exists  with 
regard  to  the  matters  provided  for  in  this  bill:  and,  therefore,  this  act  shall 
take  effect  and  be  in  force  from  and  after  its  passage. 

Approved  March  30,  1895. 


APPROPRIATION— Historical  Society. 
(H.  B.  456,  by  Mr.  Bundle.) 
AN  ACT 

MAKING    AN    APPROPRIATION    FOR   THK    STATE    HISTORICAL  AND 

NATURAL  HISTORY  SOCIETY  OF  COLORADO. 
Be  it  enacted  by  the  General  Assembly  of  the  State  of  Colorado: 

Section  1.  There  is  hereby  appropriated  out  of  any  moneys  in  the  State 
treasury,  not  otherwise  appropriated,  the  sum  of  five  hundred  dollars,  or  so 
much  thereof  as  may  be  necessary,  to  enable  the  State  Historical  and  Natural 
History  Society  of  Colorado  to  remove  its  property  to  the  room  provided  for  it 
in  the  State  Capitol,  and  properly  place  the  same  in  permanent  position 
therein. 

Sec.  2.  Said  money  shall  be  paid  by  the  State  Treasurer  upon  the  warrant 
of  the  Auditor  of  State,  issued  upon  vouchers  of  said  society,  attested  by  the 
signatures  of  the  president  and  secretary  of  said  society. 

Sec.  3.  In  the  opinion  of  the  General  Assembly  an  emergency  exists;  there- 
fore, this  act  shall  take  effect  and  be  in  force  from  and  after  its  passage. 

Approved  April  8,  1895. 


